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OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, February 17, 1970 





_The February 17th meeting of the Lan- 
sing Housing Commission was called to 
order by President Owen. 


ROLL CALL 


Prsent: Commissioners Clapp, Owen, 
Hagerty, Patterson, Sliker—5. 


Absent: None. 


The minutes of the last meeting were ap- 
proved as printed. 


CORRESPONDANCE 


1. Letter from Mr. Thomas Aberant, Pro- 
duction Coordinator of HUD regarding 
Income limits. The Director reported 
that he has been in touch with Toledo, 
Ohio, regarding their Income Limits as 
requested, but no response has been 
received. After discussion, the Com- 
mission decided to defer action until 
after a reply has been received from 
the Toledo Housing Authority. 


DIRECTOR’S REPORT 
PROJECT REPORTS 


1. MICH. 68-1 Leased Housing) — No 
change. 


The Director reported on a meeting with 
Mr. Ron Hatcher at which time a list of 
lots were offered for the consideration of 
the Commission. The Commission stressed 
the fact that they had not accepted any- 
thing as far as this proposal was concerned, 
except perhaps, the use of one of the leased 
housing reservations as a pilot programs 
to see if it could feasibly be done. 


The Director will write a report of the 
past history of this program to be con- 
sidered at the next meeting. 


2. MICH. 58-2 (Waverly Grand River) — 
40 elderly untis purchased December 15, 
1969. 39 Family Units purchased Febru- 
ary 10, 1970. Families being called. 


3. MICH. 58-3 (Hildebrandt Park)—About 
the same. Some turnover -— families 
moving in and out. 


4. MICH. 58-6 (Downtown Elderly) Con- 
ference held in Chicago. The use of 

electric heat denied. The pros and cons 
of the use of City Steam heat was dis- 
cussed. The Commission stated they 
would prefer City Steam to gas fired 
boilers. 


Carpeting in the building was discussed. 
Commission suggested that another letter 
be written to Chicago stating very specifical- 
A that carpeting is desired in the units 
also. 


Revisions in the plans made at the 
Chicago Conference were studied and dis- 
cussed, 


5. MICH. 58-7 (LaRoy Froh) — Nothing 
new to report. Turnover of tenants — 
in and out. 


6. MICH. 58-8 (Scattered Sites) — Home- 
buyers Ownership Program discussed. 
The Chicago Office has informed the 
Director that a new Development Pro- 
gram would have to be written, separ- 
ating MICH. 58-8 into two parts—58-8 
(60 units) and 658-9 (40 units for 
Homeownership) 


7. MICH. 68-10 S. Washington Elderly) — 
In process of taking bids for washing 
machines and dryers. Some adjustment 
will have to be made in the contractors 
work. Meeting held between Inspectors 
(Federal and City), Director and De- 
veloper and brought to Developer’s at- 
tention, Work will have to be corrected. 


The Director had hoped to have social 
programming for the elderly through 
government financing, but it has not been 
forthcoming. He has written to the Parks 
and Recreation Board asking them to con- 
sider including this in their programming. 
It was noted by Commissioners that MICH. 
58-6 when completed could be included also 
and possibly used as a Drop-In Center for 
the elderly by the Parks Department. 


The possible leasing of the Embassy 
Apartments was brought up for discussion 
by the Director. He reported that he had 
received a communicationn from the Chi- 
cago Office saying in so many words that 
there would be no more leasing reservations 
available until 1971-72. The owner of the 
Embassy has requested that the Director 
work out the “Flexible Program” in order 
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to make application for the 66 units in the 
Embassy. (“‘The Flexible Program” was ex- 
plained by the Director) 


Commissioners stated that they would 
rather have the Director spending time on 
programs that would be fruitful at this 
time. 


A motion was made by Commissioner 
Clapp that the Director notify the owners 
of the Embassy that due to the limitation 
on leased units by the Chicago Office and 
the fact that limitation will not be raised 
for some time yet, the Director is instructed 
not to spend time working on the develop- 
ment program for the Embassy Apartments 
until such time as we have more informa- 
tion from Chicago that we will get more 
leased units. 


The Commission stated however, that they 
are interested in the proposal and will be 
willing to proceed when and if the author- 
ization is received from Chicago. 


The above motion was supported by 
Commissioner Sliker and upon roll call, the 
Ayes and Nays were as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Sliker, Patterson—5. 


Nays: None. 


The President thereupon declared the 
motion carried. 


The Director informed the Commission 
that there were 6 reservations not yet 
committed that could be used in an Ac- 
quisition Program—purchase of existing 
homes. 


After discussion, a motion was made by 
Commissioner Sliker, supported by Com- 
missioner Hagerty that the Director in- 
vestigate the possibility of placing the re- 
maing 6 units on an Acquisition Program 
and to pursue an Acquisition Program as 
soon as possible. 


Upon roll call, the Ayes and Nays were 
as follows: 


Ayes: Commissioner Clapp, Hagerty, 
Owen, Sliker, Patterson—5. 


Nays: None. 


The President thereupon declared the 
motion carried. 


The Commission was informed of and 
discussed, recommendations of the Chicago 
Office concerning the Community Services 
Coordination Program. Commissioner Owen 
suggested that the Director get in touch 
with Mr. Dick Elbert of Community Ser- 
vices to discuss this program further, 
Community Services Report discussed. Com- 
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mission Members stated a desire to ob- 
tain copies of this report. 


Future staffing of the Housing Commis- 
sion Office was discussed. The Chicago 
Office feels that at this time the position 
of Assistant Director for Development 
should not be filled. It was felt that a 
position of Administrative Assistant and 
a position of Financial Clerk should or 
could be set up to handle the work load. 


The Commission discussed the work load 
of both positions and also the salary 
range. The Director was given direction 
to upgrade the salary of the present Ac- 
countant write a Job Description and 
Resolution and bring back to the Com- 
mission at the next meeting of the Com- 
mission for consideration. 


The following resolution was introduced 
and discussed, 


RESOLUTION NO. 182 


WHEREAS, the Lansing Housing Com- 
mission, in concurrance with the HUD 
Regional Office, selected the Housing De- 
velopment Company to build the proposed 
101 units of housing for Senior Citizens 
located on a site bounded by Seymour 
Street on the West, Capitol Avenue on the 
East, and Seymour Street on the South, 
and 


WHEREAS, representatives from the 
Housing Development Company and the 
Housing Office have met with the produc- 
tion and technical divisions of the Housing 
Assistance Office in Chicago in the pre- 
paration of developing plans and specifica- 
tions to be used in the building of the 
proposed elderly highrise, and 


WHEREAS, Cost Estimates are needed 
on or before the next conference to be 
held in Chicago on March 25, 1970, for 
the purpose of further developing the pro- 
posed elderly highrise, and 


WHEREAS, the HUD Regional Office has 
submitted to the Lansing Housing Com- 
mission Office a list of concerns approved 
to be employed as Cost Estimators on 
Federally assisted projects, and 


WHEREAS, four concerns approved to 
do such work have submitted bids to make 
Cost Esitmates on the proposed elderly 
highrise (MICH. 58-6), and 


WHEREAS, the NIKA CORPORATION, 
448 W. Washington, Madison, Wisconsin, 
and CONSTRUCTION COST CONTROL 
COMPANY, 6355 N. Broadway Street, Chi- 
cago, Illinois were the two lowest bdders, 


THEREFORE LET IT NOW BE HERE- 
BY RESOLVED, that a contract be en- 
tered into as soon as possible, between the 
Lansing Housing Commission and the NIKA 
CORPORATION and CONSTRUCTION 
COST CONTROL COMPANY for the pur- 
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pose of procuring Cost Estimates essential 
to building the proposed elderly highrise 
(MICH. 58-6) by the Housing Development 
Company of Cleveland, Ohio. 


BE IT FURTHER RESOLVED BY THE 
LANSING HOUSING COMMISSION, that 
its Director is hereby directed to submit 
these two proposals to the HUD Regional 
Office for approval and he is also author- 
ized to execute said proposals on behalf 
of the Lansing Housing Commission after 
a proposals have been approved by 
H a 


It was moved by Commissioner Hagerty, 
supported by Commissioner Patterson that 
the above resolution be adopted and upon 
roll call, the Ayes and Nays were as 
follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Sliker, Patterson—5. 


Nays: None. 


The President thereupon declared the 
motion carried and the resolution adopted. 


Resolution No. 183 was introduced. 
RESOLUTION NO. 183 


WHEREAS, the Lansing Housing Com- 
mission resolved to accept the Development 
Program for Project MICH. 58-8 for 100 
units of housing to be built on scattered 
sites throughout the City in substantially 
the form of HUD 5080 on November 28, 
1967, and 


WHEREAS, the Lansing Housing Com- 
mission resolved to place 40 of the above- 
mentioned units in a Homebuyers Owner- 
ship Program, and 


WHEREAS, the units in the Homebuyers 
Ownership Program are financed through 
the sale of 25 year bonds instead of the 
usual 40 year bonds required in other pro- 
grams in Public Housing, and 


WHEREAS, the Production Division of 
HUD Regional Office has directed the Lan- 
sing Housing Commission to separate the 
units to be used in the Homebuyers Pro- 
gram from those used for normal Public 
Housing in MICH. 58-8, 


THEREFORE BE IT RESOLVED to 
rescind Resolution No. 91 which accepted 
Project MICH. 58-8 in substantially the 
form of HUD 5080 for 100 units of Public 
Housing to be built on scattered sites, and 


BE IT THEREFORE FURTHER RE- 
SOLVED by the Lansing Housing Commis- 
sion as follows: 


The Development Program for MICH. 
58-8 in substantially the form of HUD 5080 
hereto attached is hereby approved and 
accepted both as to form and stance and 
the Director of the Lansing Housing Com- 
mission is authorized to execute said pro- 
gram on behalf of the Lansing Housing 
Commission, and the Development Program 
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of MICH. 58-9 in substantially the form 
of HUD 5080, hereto attached, is hereby 
approved and accepted both as te form and 
substance and the Director of the Lansing 
Housing Commission is authorized to ex- 
ecute said program on behalf of the Lansing 
Housing Commission. 


Some Commissioners were of the opinion 
that more units should be included for the 
Homebuyers Program, The Director stated 
that it was very important that a decision 
be made as soon as possible as to the 
number and get the Development Program 
into Chicago, because different charges 
will have to be charged out—the Develop- 
ment Program would have to be rewritten 
if the number is changed at this point— 
the costs for the training program would 
have to be reworked, etc, 


There was a discussion of how many 
more families are eligible and desire Home- 
ownership at this time. 


The possible future use of the units in 
the Acquisition Program was also discussed. 


Commissioners arrived at the general 
consensus that they were willing to abide 
by the Director’s advice that as long as 
we have gone this far on the 40 units we 
stick with it, and change it the next time 
we get more scattered units. 


It was moved by Commissioner Patter- 
son, supported by Commissioner Clapp that 
the above resolution be adopted and upon 
roll call, the Ayes and Nays were as 
follows: 


Ayes: Commisioners Clapp, Hagerty, 
Owen, Patterson—4, 


Nays: Commissioner Sliker—who ex- 
plained that she was completely in favor of 
the program, but felt that more units 
should be used. 


The President thereupon declared the 
motion carried and the resolution adopted. 


The vacancy report was given by the Di- 
rector, and discussed, 


The problem of tenants who become over- 
income while living in our units and un- 
able to find other housing was discussed. 
Commissioners asked what other Commis- 
sions are doing, and stated that each case 
would have to be treated on an individual 
basis. 


Director stated he would try to study 
the problem in depth and bring back a 
report at a later date. 


After general discussion, the meeting was 
adjourned. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary. 
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The following persons spoke relative to 
the Robert T. Rollis case: 


Paul Weigman, President Fraternal Order 
of Police No, 141 


Chas. Kolb, 1010 W. Barnes Avenue. 


Cleveland Henry, 400 N. Pennsylvania 
Ave. 


Mr. and Mrs. Vernon McGee, 2304 Bed- 
ford Rd.—Mr. McGee presented petitions 
to the Mayor 


J. Reville Hopkins, 825 E. Willoughby 
Rd. 


Anthony P. Nosal, 3703 Waverly Hills 
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James Ramey, 200 W. Cavanaugh Rd. he 
also spoke relative person from WITL. 


Council adjourned at 9:05 P.M. 


THEO FULTON, 
City Clerk. 


Lansing, Michigan 
March 80, 1970 
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The March 8rd meeting of the Lansing 
Housing Commission was called to order by 
the Second Vice-President Hagerty after 
President Owen excused himself to attend 
another meeting. 


ROLL CALL 


Present: Commissioners Clapp, Hagerty, 
Sliker—3. 


Absent: Commissioners Owen, Patterson 
—2. 


The minutes of the last meeting were ap- 
proved as printed after discussion. 


COMMUNICATIONS 


1, Petitions received from the Resident’s 
Council at the LaRoy Froh Project. The 
Director stated that he had sent a 
letter to the City Attorney asking for 
a legal opinion regarding ‘Conflict of 
Interest.” 


After discussion the Commission elected 
to wait until the legal opinion has been 
received. 


DIRECTOR’S REPORT 
Project Reports 


1, MICH. 58-1 (Leased Housing) — One 
unit returned to the owner and one unit 


has been purchased from the owner by 
the tenant. 


The proposal from Mr. Udell was 
discussed. A written review of the 
events in this program were mailed to 
the Commission Members and were 
brought up for discussion, Commissioner 
Sliker stated that now is the time to 
analyze this program before more time 
is spent. The Director stated that a 
Financial Report has been requested 
from Dunn and Bradstreet and when 
facts are obtained he will bring them 
before the Commission. 


2. MICH. 58-2 (Waverly-Grand River) — 
Units purchased and units occupied re- 
viewed. Transportation and lack of 
shopping discussed. Files in the office 
are being updated and prospective ten- 
ants being called. 


38. MICH. 58-4 (Acquisition) — Lots ap- 
proved by the Planning Department for 
use for Tri-Built discussed, Director 
recommended the lots be accepted with 
the understanding that the Developer 
put in all needed improvements. Com- 
missioner Hagerty stated he thought 
the improvements were already in on 
these particular sites. Commissioners 
recommended that perhaps all potential 
lots for public housing be located on a 
map to avoid overconcentration of lots 
in any one area, 
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4, MICH. 58-6 (Ionia Seymour vag 
Material has been sent to the Cost 
Estimators by the Developer in prepara- 
tion for the meeting in Chicago on 
March 25th. 


A letter is to be sent by the Developer 
regarding carpeting, extent of use and 
costs, etc. 


The Director reported that there will 
be hot water circulating pumps and all 
the pipes are in a chase to eliminate 
ba sound of water running through the 
pipes. 


The type of heating system for the 
units was discussed. The Director is 
to ask for the following information: 


(1) The Difference in cost for the two 
types of fuel—(gas heated hot water 
and City steam), (2) Difference in the 
cost of installation, (3) safety factor 
of both. 


5. MICH. 58-8 (Scattered Sites and Home- 
buyers)—Waiting for information from 
Chicago on the Homebuyers Program. 
Discussion of the number of applications 
that were received. The Director stated 
that there are 4 families yet to be 
worked with. 


6. MICH. 58-10 (S. Washington Park 
Elderly)—-A meeting was held on Febru- 
ary 27, 1970 with the Developer, Build- 
ing Commissioner and Inspectors, and 
the Director following a letter sent to 
the Developer regarding flaws in the 
Construction. 


A follow-up meeting was held March 2, 
1970 and imperfections were pointed out 
and discussed. All imperfections must be 
corrected before the units will be accepted. 


The Director reported that he had sent 
out letters and copies of the Architectural 
Inspectors Contract to Architect Firms re- 
garding inspection at Ionia Seymour Elderly 
High Rise. 


The Commissioners stated that care should 
be taken that the Commission and the Archi- 
tect mean the same thing regarding “Archi- 
tectual Inspection” and that the job ex- 
pected be spelled-out, The Director stated 
that the “Contract” contains the job re- 
quirements, 


Commissioner Sliker stated that perhaps 
we are trying to reach “too high a market” 
and that we may not need an architect 
but someone with building or construction 
background to give supervision and see 
that the work is done properly. 


Following discussion, a motion was made 
by Commissioner Clapp, supported by Com- 
missioner Sliker, that due to changing cir- 
cumstances since the last meeting, the 
vote taken to discontinue work on the Ap- 
plication for the Leased Housing Reserva- 
tions (for the Embassy Apartments) he 
rescinded and the Director is authorized to 
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continue working with the owners on an 
application, 


Upon roll call, the Ayes and Nays were 
as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Sliker—3. 


Nays: None. 


The motion was carried. 


The Director stated that he had sent a 
letter to the owners asking for information 
needed to continue working on the applica- 
tion. No reply has been received as yet. 


There was a discussion on income limits. 
Commissioner Sliker requested information 
regarding the number of reservations avail- 
able for Lansing for 285 housing, the com- 
parison of FHA minimum and the Com- 
mission’s maximum. It was suggested that 
more study be given and that the files be 
checked to see how many applicants we 
have that are over income. 


The shifting of staff personnel was dis- 
cussed. The Personnel Department requests 
the following: (1) Description of Re-or- 
ganization, (2) Explanation of the nature 
of the jobs involved and (3) A Job Descrip- 
tion of the jobs involved. Commission 
members suggested that the Personnel Com- 
mittee of the Commission may be of help 
in setting up the Job Descriptions. Steps 
needed to be taken were discussed. 


A Conference to be held in Washington, 
D. C. on March 8. 1970 was discussed and 
the following Resolution was introduced: 


RESOLUTION NO. 184 


WHEREAS, it is of great importance for 
the Lansing Housing Commission to keep 
abreast with the development of new build- 
ing techniques in housing, and in the 
financing of such programs by the Federal 
Government and others, and 


Whereas, the National Housing Confer- 
ence, Inc. covers such important questions 
as mentioned above, and 


Whereas, the above association is con- 
venting a National Housing Conference 
on March 8 and 9 to cover the problems 
encountered in the planning, building man- 
aging and financing of housing. 


BE IT HEREBY RESOLVED that the 
Executive Director be allowed to attend 
the National Housing Conference to be held 
in Washington, D. C, on the above date, and 


BE IT FURTHER RESOLVED that the 
Lansing Housing Commission will allow 
the expense of attending such a conference 
to be paid for from the appropriate avail- 
able funds. 
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A motion was made by Commissioner 
Hagerty, supported by Commissioner Clapp 
that the Director be authorized to attend 
the conference (if time permitted) and that 
the above resolution be adopted. 


Upon roll call, the Ayes and Nays were 
as follows: 


Ayes: Commissioners Clapp, Hagerty—2. 
Nays: Commissioner Sliker—1. 


The motion was carried and the resolu- 
tion adopted. 


The Director reported that he has been 
in contact with Mr. Kipke of the Parks 
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and Recreation Department and informa- 
tion will be sent back regarding what the 
Parks and Recreation Department will be 
able to do regarding the provision of social 
activities for the elderly at S. Washington 
and Ionia Seymour. 


Also it was suggested that help may be 
needed in the choice of equipment and fur- 
nishing needed for the Community Spaces. 


The meeting was adjourned. 
Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary. 
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PLANNING BOARD 
OF THE CITY OF LANSING 





Proceedings, December 16, 1969 





Meeting called to order by Chairman 
Bretz at 7:50 p.m. 


ROLL CALL 


Present: Bretz, Fink, Gaus, Reynolds, 
Pawlak—5. 


Absent: Black, Duncan, Harris—3. 


STREETS COMMITTEE 


P-12-69 Assessors Plat No. 57, Final Plat 

Motion by Reynolds, seconded by Pawlak 
that the final plat of Assessors Plat No. 57 
be approved. 


The properties lying within Assessors 
Plat No. 57 were previously described by 
metes and bounds. The purpose of this 
plat is to provide an aecurate survey of 
the properties and assign lot numbers to 
each ownership. This in turn provides the 
City with an accurate and simplified legal 
description of the land divisions. The area 
has been surveyed by a registered land 
surveyor and civil engineer. 


Mr, Black arrived at 7:55 p.m, 


Motion carried by the following vote: 


Yeas: Black, Bretz, Fink, Gaus, Reyolds, 
Pawlak—6. 


Nays: None. 


BUILDING AND PROPERTIES 


Offer by Mr. Farhat of land for park 
purposes (Z-97-68) 


Mr. Guernsey explained that this request 
eoncerns the property located at 2300 and 
2400 East Jolly Road which was rezoned 
from A-1 residential to D-M:1 multiple dis- 
trict, which would permit the construction 
of fourteen dwelling units per acre. Con- 
cern was expressed regarding this density 
and an agreement was signed between the 
developer and the City limiting the develop- 
ment to twelve dwelling units per acre. 
Now the developer is offering to the City 
approximately five acres adjacent to the 
proposed development to be used for open 
space in conjunction with the development. 
This is offered on the condition that the 
City cancel the restrictive covenant on 
density on the 20 acres in the 2300 and 2400 
blocks of East Jolly Road. 


Mr. Harris arrived at 8:00 p.m. 
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That permission be granted provided the 
special 24-hour liquor permit is secured 
from the Michigan State Liquor Control 
Commission. 


Signed: 
HAROLD A. MOORE, 
JACK D. GUNTHER, 
JOHN T. ANAS, 
Committee on City Affairs. 
By Councilman Moore— 


That the report of the Committee be 
adopted, 


Adopted by the following vote: 


Unanimously. 
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Ken Waterhouse, 1022 W. Shiawassee St. 


spoke relative city-wide trash pick up. 


Council adjourned at 9:15 P.M. 


THEO FULTON, 
City Clerk. 


Lansing, Michigan 
May 4, 1970 


F/B 
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The March 81st meeting of the Lansing 
Housing Commission was called to order 
by President Owen. 


ROLL CALL 


Present: Commissioners Clapp, Hagerty, 
Owen, Sliker—4, 


Absent: None. 
The minutes of the previous meeting 


were read, discussed, corrected and ap- 
proved as corrected, 


CORRESPONDANCE 


None, 


DIRECTOR’S REPORT 


1. Mr. Ron Hatcher met with the Di- 
rector to compose a “Letter of Interest” 
in connection with the Leasing proposal 
brought to the Commission by Mr. 
Hatcher. No reply received as yet. 


2. The Director reported on the Model 
Cities Conference held in Chicago. 


8. Updating of the files was discussed. 
Prospective tenants on file were called 


or sent letters to determine whether 
housing was still needed or desired. Ap- 
plicants we were unable to contact or 
who did not reply were placed in the 
inactive file. 


Architectual Inspector for MICH. 58-6 
(Ionia Seymour) was discussed. One 
Architectual firm has indicated a will- 
ingness to offer architectual inspection 
according to specifications stated in the 
letter and copy of contract. 


Commissioners discussed adequacy of 
inspection services offered, qualifica- 
tions, etc., and expressed concern that 
the inspector be available for the Final 
Inspection (whenever the building is 
completed) and also available for the 
Final Inspection a year later. 


Report of the Cost Estimates for MICH. 


” 58-6. 


The Director reported that a letter has 


: been sent to Lansing Community College 


regarding services for the elderly at 
Ionia-Seymour High Rise. 


. The number of over-income families 


presently living in housing units, where 
they stand and what the policy concern- 
ing over-income tenants is presently, was 
discussed. 
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PROJECT REPORTS 


MICH. 58-1—-(Leased Housing) — 91 
units under lease. The present govern- 
ment subsidy was discussed, in relation 
to the subsidy being received on the 
leased housing units we now have, 
Commissioners inquired about the pos- 
sibility of the subsidy allocations being 
paid on the 91 units being raised or 
increased in order to get more people 
interested in the program. 


The Director stated that he would write 
to Chicago and request that considera- 
tion be given to raising the subsidies 
on the present leased housing units. 


MICH. 58-2 (Waverly-Grand River) — 
a letter has been sent to the Developer 
of the Project and also to the original 
Promoter, stressing the need and the 
Commission’s desire for a Shopping 
Center to be built as soon as possible, 
as promised. 


MICH. 58-8 (Hildebrandt Park) — 
Project looks good. Preparation being 
made for lawn work, etc. 


MICH. 58-4 (Acquisition)—8 units pur- 
chased. 3 units being built and will be 
completed in a month or two. Future 
sites and the June completion deadline 
was discussed. Director will get to- 
gether with the builder to discuss the 
matter, 


. MICH. 58-5 (Jolly Cedar) — Referen- 


dum vote to be held in the fall. Con- 
sideration will be given to the develop- 
ment of the remaining 250 units in the 
Program Reservation immediately, in 
preparation for the results of the refer- 
endum. 


MICH. 58-6 (Ionia-Seymour) — Final 
Working Drawings Conference to be 
held April 17th in Chicago. The meeting 
of March 81 was postponed because of 
the inability to obtain “Soil Borings.” 
The Developer is drawing heating ap- 
paratus into the blue prints using City 
steam. 


Carpeting specifications and costs were 
diseussed. Details will be worked out at 
the Working Drawings Conference, 


Memorandum of Understanding No. 2 
was distributed for the Commission 
members to study and will be discussed 
at the next meeting. 


MICH. 58-7 (LaRoy Froh)—A_ Resi- 
dent’s Survey Report listing the desires 
and needs of the tenants was discussed, 
The Director stated that he will initiate 
a procedure in which the President of 
each of the Residents’ Councils meet 
with him following the Council meet- 
ings to discuss problems. 


The Director reported that he has asked 
the Managers to give special considera- 
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tion to the lay-out of the project. 
There have been problems with auto- 
mobiles being driven down the black-top. 
Added funds may be available to extend 
the drives down further for unloading 
of groceries, ete. 


The Planning Department have been re- 
quested to consider the loan of a Plan- 
ner to look over the Project to decide 
what can be done, make recommenda- 
tions, etc. These plans will be taken 
to Chicago with a request for funds to 
make changes. 


8. MICH. 58-9 (Homebuyer’s Program) — 
Development Program is reported to be 
in Washington for approval. When 
program has been approved, the Home- 
buyer’s Agreement can be completed. 


9. MICH. 658-10 (South Washington) — 
Drywall about completed, partitions gen- 
erally in, elevators have been installed, 
Community Rooms being completed. 


Parks and Recreation Department have 
looked over the building and will submit 
a proposal as to what kind of services 
they will provide, 


The Developer has been asked to give a 
final completion date for the South 
Washington High Rise. 


Mr. James Riley has been appointed by 
the Mayor to fill the unexpired term of 
Rev. Charles Patterson, who has resigned. 


After discussion, it was moved by Com- 
missioner Clapp, supported by Commissioner 
Hagerty, that a letter be sent to Rev. 
Patterson stating that the Commission re- 
grets his resignation, but understands his 
circumstances and wishes to thank him for 
his help, leadership and cooperation during 
his tenure on the Commission. It was also 
suggested that a copy of this letter be sent 
to the Deacon Board of Rev. Patterson’s 
Church. Upon roll call, the Ayes and Nays 
were as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Sliker—4, 


Nays: None. 


The President thereupon declared the 
motion carried. 


The Director stated that he has been in 
consultation with the Management Section 
of the Housing Assistance Office in Chicago 
regarding future staffing, and is trying to 
get as many staff personnel as possible 
within the budget that will be allowed, 
The present staff was reviewed and a sketch 
of a flow-chart was displayed showing how 
both present personnel and future person- 
nel could be used. Job Descriptions for the 
new jobs to be created were distributed— 
namely, Administrative Assistant, Account- 
ant Clerk, Community Services Manager, 
Building Engineer, two Maintenance Men, 
etc. 
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The different positions and Job Descrip- 
tions were discussed and it was stated that 
it will be necessary for the Commission to 
study the matter further, to draw up a 
coordinated comprehensive plan for all of 
these changes, perhaps calling it staff 
reorganization of the Housing Commission, 
in view of added responsibilities, and pre- 
sent the complete plan to the Council and 
Personnel Director so that they can better 
understand what the Commission is doing. 


It was felt by the Director that it was 
necessary to have a man on the job at 
South Washington Park (Building Engi- 
Neer) as soon as possible, so that he can 
become acquainted with the mechanics of 
the building while the contractors are stil] 
working in the building. 


After discussion the Commission agreed, 
but felt that the Job Description need to 
be rewritten and tightened up. 


It was moved by Commissioner Clapp, 
supported by Commission Sliker, that the 
following resolution be adopted. 


RESOLUTION NO. 186 


WHEREAS, the Elderly High Rise known 
as South Washington Park (MICH. 58-10) 
which consists of 188 units for the Elderly 
will be turned over to the Lansing Housing 
Commission by the developer, Aleo Uni- 
ae Incorporated on or about July 1, 1970, 
an. 
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WHEREAS, certain personnel will be 
needed to learn the nature of the Project 
and the functioning of the Project, 


BE IT HEREBY RESOLVED that the 
position of Building Engineer IV-B_ be 
established within the Lansing Housing 
Commission, and the Personnel Department 
of the City of Lansing be requested to fill 
said position with a qualified person when 
the Classification has been established. 


Upon roll call, the Ayes and Nays were 
as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Sliker—4. 


Nays: None. 


The President thereupon declared the 
motion carried and the resolution adopted. 


It was suggested that the Personnel Com- 
mittee of the Commission and the Director 
meet to work further on the Job Descrip- 
tions and reorganization and all further 
action would be postponed until there has 
been further study. 


Meeting was adjourned. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary. 





OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, April 14, 1970 





The April 14th meeting of the Housing 
Commission was called to order by Presi- 
dent Owen, 

ROLL CALL 


Present: Commissioner Clapp, Hagerty, 
Owen, Sliker, Riley—5. 


Absent: None, 


Commissioner Riley was welcomed as a 
new member, 


The minutes of the previous meeting were 
approved as printed. 


CORRESPONDANCE 


1. A letter from the FHA Office in Grand 


Rapids regarding the 235 and 236 
Reservations for the Lansing area was 
read and discussed. Reservations and 
funds are exhausted at this time, but 
added reservations and funds are ex- 
pected after July 1. 


2. A letter from Lansing Community Col- 


lege regarding services and programs 
for the elderly at Ionia Seymour High 
Rise was read. A Committee is being 
formed to plan for such services and 
Programs. 
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DIRECTOR’S REPORT 
Project Reports 
1. MICH. 58-1 (Leased Housing)—91 units 


4. 


5. 


leased, 1 pending. (Awaiting Building 
Departments approval) 


MICH. 58-2 (Waverly-Grand River) — 
79 units out of 140 purchased, Sidewalks 
and parking areas to be completed before 
purchase of next section. 


Letters have been sent to the Developer 
and Mr, Fine regarding the shopping 
center that was promised. Mr. Owen 
reported that he had received a call 
from Mr. Fine stating that everything 
possible was being done to obtain a 
shopping center in the area. 


MICH. 58-3 (Hildebrandt Park) — The 
Traffic Department is making a study 
of the traffic pattern at the Project in 
order to eliminate speeding on the drives. 
A recommendation will be given when 
the study is completed. 


MICH. 58-4 (Acquistion) — A letter 
has been sent to the builder regarding 
the units completed, the units being 
built and the remaining units to be 
built. Whether the remaining units will 
be completed by the June deadline was 
questioned, The Director stated that this 
program will be analyzed and a report 
given on the amount of money at the 
start of the program and where we 
stand financially to purchase the bal- 
ance of these units, etc. 


MICH. 58-5 (Jolly Cedar) — A peti- 
tion has been made for another hearing 
before the Supreme Court. 


It was stated by Commissioners that the 
Commision should be ready with a plan 
for the 250 units when they are released. 
Commissioner Sliker stated that she 
believed that the Planning Department 
may have some criteria or guidelines 
for the development of the 250 units. 
Commissioner Owen stated that he has 
been informed that the Commission 
would have no trouble getting the 150 
elderly reservations switched over to 
family units at Jolly-Cedar. 


MICH, 58-6 (Ionia Seymour)—Final 
Working Drawings Conference post- 
poned. A future date will be set this 
week, 


The Director reported that he has been 
in consultation with the representative 
in Chicago to get more money in the 
Program to pay for Inspection Services. 


MICH. 68-7 (LaRoy Froh) — An em- 
ployee of the Planning Department is 
studying the layout of the Project and 
will make recommendation for making 
the site plan more usable. Tenants are 
having difficulty getting automobiles 
close enough to the units to unload 
groceries, etc. An attempt will be made 
to revamp plan in such a way that all 


COUNCIL PROCEEDINGS 


MAY 4, 1970 


tenants will have an opportunity to 
be close enough to use their automobiles 
advantageously. 


8. MICH. 58-9 (Homebuyers Program) — 
Further information has been sent to 
the Management and Tenants Division 
in Chicago as requested. Washington 
requested more information when the 
Program materials were sent to them. 


9. MICH. 58-10 (South Washington) — 
A meeting was held at the Project with 
the Construction Company representa- 
tive and the developer, to obtain in- 
formation regarding the completion date 
of the Project. 


The regular agenda of the Commission 
was suspended in order to discuss pos- 
sible means of a Section 23 Leasing Pro- 
gram with Mr. Ron Hatcher and Mr. Ray 
Guernsey (Planning Director). Mr. Guern- 
sey had been invited to attend the meet- 
ing to discuss with Mr. Hatcher the avail- 
ibility of sufficient suitable lots around 
the City for building purposes. The Plan- 
ning Director stated there were sufficient 
lots available but there was much com- 
Petition for them, and it would take a good 
marketing man to obtain them. Types and 
sizes of sites were discussed—large sites 
(5 to 10 acres), smal! sites (1 to 2 acres), 
individual sites (1 to 5 lot combinations), 
were discussed. 


The Director and Mr. Hatcher discussed 
various points concerning the Leasing 
Program Application, the economical feasi- 
bility and how it is determined, how a 
program is developed, ete. The Director, 
Mr. Hatcher and the Planning Director 
will meet to discuss sites available and 
related subjects. 


The Director pointed out various things 
he believes the Commission should be think- 
ing of in relation to future development — 
site sizes, methods of production—turnkey, 
acquisition, leasing—types of construction 
—prefabs, modular, stick built—single units, 
duplex, townhouse, etc., thermo windows 
in relation to storm glass, use of standard 
size windows, units built close to facilities, 
in areas where streets and sidewalks are 
already in, storm gutters low enough in 
the street so that sump pumps do not have 
to be used—the placement of some units 
in better residential areas. The Director 
stated he would like the Planning Staff 
to fit some of these ideas into the land 
maps and see what kind of organization 
ean be worked out. 


Commissioner Sliker wondered if we 
know what the Consultant’s job will be and 
stated that perhaps this is the kind of 
thing that should be given to the Consultant 
and he in turn would work with the Plan- 
ning Staff. 


The Director stated he would try to have 
more information on the work of a Con- 
sultant by the next meeting. 
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Mr. Guernsey and Mr. Hatcher were 
thanked for their attendance and excused. 


Resolution No. 187, 188 189 190 and 191 
were introduced. An Organizational Chart 
and Job Descriptions for the various posi- 
tion to be established within the Housing 
Commission were discussed. The Personnel 
Committee of the Commission had met with 
the Director and the Chart was drawn up. 
It was the recommendation of the Personnel 
Committee that Resolutions No. 187, 188, 
189 and 190 be adopted, 


RESOLUTION NO. 187 


WHEREAS, the Management and Com- 
munity Services Section of the Housing 
Assistance Administration Office have con- 
curred in the authorization and the estab- 
lishment of a Community Services Man- 
ager position within the Lansing Housing 
Commission, and 


WHEREAS, the funding for such a posi- 
tion has been authorized by the Manage- 
ment Section of the Housing Assistance 
Office, 


BE IT HEREBY RESOLVED that the 
position of Community Service Manager 
VIII be established within the Lansing 
Housing Commission, and the Personnel 
Department of the City of Lansing be 
requested to fill said position with a 
qualified person when the Classification 
has been established. 


RESOLUTION NO. 188 


WHEREAS, the second and third sec- 
tion of MICH 58-2 (Waverly-Grand River) 
which consists of 61 units for family, and 


WHEREAS, the Elderly High Rise known 
as Washington Park (MICH. 58-10) which 
consists of 188 units for the Elderly, will 
be turned over to the Lansing Housing 
Commission by the Developer, Alco Uni- 
versal Incorporated, on or about July 1, 
1970, and 


WHEREAS, Maintenance Men will be 
needed for both of these Projects, 


BE IT HEREBY RESOLVED that two 
Job Classifications of Maintenance Men 
III-B be established within the Lansing 
Housing Commission, and the Personnel 
Department of the City of Lansing be re- 
quested to fill said positions with qualified 
Persons when the Classifications have been 
established. 


RESOLUTION NO. 189 


WHEREAS, the Lansing Housing Com- 
mission in concurrance with the Housing 
Assistance Administration in Chicago, con- 
tracted for the Computer Services of 
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Hawkins Ash, Baptie and Company, of 
LaCrosse, Wisconsin, and 


WHEREAS, such a Computer Service 
eliminates the need for an Acountant, and 


WHEREAS, the services of an Accountant 
Clerk will be needed to supplement the 
Computer Services of LaCrosse, Wisconsin, 


BE IT HEREBY RESOLVED to elimi- 
nate the Classification of Accountant in 
the 1970-71 budget, and replace the same 
be the position of Accountant Clerk 
Il. 


RESOLUTION NO. 190 


WHEREAS, the budget of the Lansing 
Housing Commission is based upon the 
number of units under management at a 
rate per unit per month set by the Housing 
Assistance Office in Chicago, and 


WHEREAS, all other work on develop- 
ment must be charged to development cost, 
and 


WHEREAS, the litigation on the Jolly 
Cedar site and the temporary limitation 
placed upon the acquiring of more Program 
Reservation limits future development, 


THEREFORE, LET IT HEREBY BE 
RESOLVED that the position of Assistant 
Director in charge of Development be 
eliminated in the 1970-71 budget, and 


BE IT FURTHER RESOLVED that a 
position known as Administrative Assist- 
ant to the Director be established at a 
Classification Level of VIII. 


RESOLUTION NO. 191 


WHEREAS, the Lansing Housing Com- 
mission is responsible for the establish- 
ment of a Personnel Policy within the 
Housing Office, and 


WHEREAS at its inception, the Lan- 
sing Housing Commission chose the Person- 
nel Department of the City of Lansing to 
handle all work connected with the hiring, 
paying and pensioning of employees of the 
Lansing Housing Commission, and 


WHEREAS, a Statement of Personnel 
Policies was established by the Lansing 
Housing Commission which is in some 
minor conflict with the Personnel Policies 
of the City of Lansing, 


BE IT HEREBY RESOLVED that the 
original Statement of Personnel Policies 
be repealed and the Lansing Housing 
Commission adopt the Personnel Policy 
of the City of Lansing which incorporates 
the City Personnel Rules, the Classification 
and Compensation Plan and is in harmony 
with the Lansing City Charter. 
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It was moved by Commissioner Clapp, 
supported by Commisisoner Hagerty that 
Resolutions No. 187, 188, 189, and 190 be 
adopted, and upon roll call, the Ayes and 
Nays were as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Sliker, Riley—5. 


Nays: None. 


The President thereupon declared the 
motion carried and the resolutions adopted. 


Resolution No. 191 was discussed at 
length and referred back to the Personnel 
Committee for further consideration and 
study. 


President Qwen reported that he had 
received a telephone call from an individual 
from one of the Projects regarding a Peti- 
tion that was being drawn up. 


The Director stated that he had received 
word concerning this Petition also, had 
actually been handed the Petition at a 
meeting, but before the meeting was over 
he was informed that the Petition was 
withdrawn. No further action was taken. 

President Owen expressed an opinion 
that all Petitions presented to the Office 
should he brought to the attention of the 
Commission. It was stated by the Director 
that this was the procedure. 
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It was stated by Commissioner Owen 
that it might be beneficial for the Director 
to bring Commissioner Riley up to date 
on all the various Projects of the Com- 
mission, The Director reported that he 
had taken Commissioner Riley on a tour 
of all the Projects and would be glad to 
give him any material necessary to aid 
him. 


The Parks and Recreation Department 
have been asked for a proposal as to what 
they will do, or what services they will offer 
for the elderly at MICH. 58-10 (S. Wash- 
ington Park). A suggested list of furniture 
has been sent for them to look over and 
make suggestions for additions and changes. 


Commissioner Sliker stated that she had 
received a comment from a resident re- 
garding lack of security for checks at the 
Projects—checks have been stolen, She 
wondered if we had been getting com- 
plaints from the residents and what we 
have or could do to solve the problem. 


The Director stated that this problem 
had been studied and that an attempt is 
being made to come up with an adequate 
solution, 


After general discussion the meeting was 
adjourned. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary. 


OFFICIAL PROCEEDINGS OF THE 


POLICE BOARD 
OF THE CITY OF LANSING 





Procedings, April 21, 1970 





The meeting was called to order by Chair- 
man Russel A. Lawler. 
ROLL CALL 
Commissioners present: Dillingham, Guy- 
selman, Lawler, Lawry, Noack, and Rollis 
—6. 


Commissioners absent: McConnell] and 
Dutzy—2. 


MINUTES OF PREVIOUS SESSION 


_ The minutes of the previous board meet- 
ing were approved as printed. 


COMMUNICATIONS 


Letters of appreciation for services ren- 
dered by members of the department were 
received from the following: Waverly 
Blackhawk Tribe, YMCA Indian Guides; 
Lansing School District; Sycamore School, 
Holt; Bd. of Water and Light; Detroit 
Police Dept.; Mr. Reinhart Hasselbring ; 
McClintock Cadillac; Albion College; Mr. 
W. 4H. Kaulitz; Special Activities — 
Waverly Nursery School; Detroit Police 
Officers Association; ‘‘Mother’s March of 
Dimes’”’ Committee; Police Officers Assoc. 
of Micha; “An Appreciative Citizen ;” 
Mrs. Robt. B. Hotaling; U. §S. Secret 
Service; Mayor Gerald Graves. 


Rec’d. and placed on file. 
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NEW BUSINESS 


Mr. Kelley’s absence from the meeting 


of April 9, 1970 should have been noted as 
excused in the minutes. The correction 
was made, Also, the following paragraph 
was added under Old Business: 


“Discussion on Board member ab- 
sences followed, It was noted that 
Board member Wendrow has been ab- 
sent from the past three meetings, and 
that the Board of Zoning Appeals 
Rules and Regulations require that the 
Chairman confer with the Mayor in 
the event a member is absent from 
three (3) consecutive regular meetings 
in any calendar year. Mr. Wendrow 
has been out of town since December, 
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1969. A letter so stating will be sent 
to the Mayor.” 


It was moved and seconded that the 
minutes of the meeting on April 9, 1970, 
as amended, be approved. Motion passed 
unanimously. 


Chairman Houck stated that the letter 
to the Mayor concerning Mr. Wendrow's 
absences had been sent. 


The meeting was adjourned at 8:22 P.M. 


Sincerely, 


RAYMOND C. GUERNSEY 
Secretary. 
Board of Zoning Appeals 





OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, May 18, 1970 





A Special Meeting of the Lansing Hous- 
ing Commission was called to order by 
President Owen. 


ROLL CALL 


Present: Commissioners Clapp, Hagerty, 
Owen, Sliker, Riley—5. 


Absent: Commissioner Hagerty (Com- 
missioner Hagerty entered later in the 
meeting). 


The Director stated that the purpose of 
the meeting was to discuss and correlate 
plans and ideas for preliminary plans to 
be sent to Chicago showing how the 250 
units left in our Program Reservations are 
to be used. The Planning Department has 
been working diligently spotting available 
jand throughout the City and will bring 
this information to this meeting. 


The Director stated that as they began 
to talk about costs of sites and started in- 
vestigating possible sites, it became ap- 
parent that land could not be purchased 
at the prices that Chicago would allow. 
After a telephone conversation with Mr. 
Sabella (Director of Production in Chicago) 
it was agreed to increase the amount al- 
lowed if it can be documented that com- 
parable lots cannot be found for less. 


The Production people in Chicago sug- 
gested that the Commission concentrate on 


the first 125 units now, finalize the tast 
125 units at a later date, but be working on 
them also. The Director suggested that the 
Commission aim at a Homebuyers Program 
in the amount of 65 units, and rentals in 
the amount of 60 units. 


Commissioner Sliker questioned how the 
number for the Homebuyers’ Program was 
arrived at. The Director stated that the 
response from tenants when Applications 
for Homeownership were sent out, was not 
great, but great enough to warrant more 
units being added. 


It was recommended that a Consultant be 
hired just as soon as land has been 
tacked down, and that a Consultant should 
be hired that could, but not necessarily 
would do the following: 


1, Could determine housing need. 


2. Could engage in the part of optioning 
land. 


3. Could determine, in cooperation with 
the Planning Board and Staff, site cri- 
teria. 


4. Could plan with existing community 
agencies, where best to locate such 
sites. 


5. Could determine the housing criteria as 
it appears in the handbook and as the 
Commission and Planning Staff may 
direct him. 
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6. Would write an invitation for the pro- 
posal. 


7. Would develop handouts for the de- 
velopers. 


8. Would write the Development Pro- 
gram. 


9. Would attend conferences in Chicago 
and make arrangements for them. 


10. Would follow through and help obtain 
an ACC. 


11, Would enter into the necessary nego- 
tiations for a Contract of Sale. 


The Director suggested that Consultants 
be contacted that would be acceptable to 
the Housing Assistance Office. 


Commissioners asked if any local firms 
were engaged in this type of business and 
expressed concern about using out of town 
firms. The Director stated that he knew 
of one firm located in Battle Creek and 
also one that is very close to the Housing 
Assistance Office itself and the position 
would require someone who knew his way 
through the many complexities of the 
Chicago Office and could get things through. 
It was stated that if the Consultant did not 
work out, his services could be terminated 
and it could be counted as experience for 
the next time. 


Commissioner Sliker stated that she did 
not want the Consultant duplicating efforts 
that have already been done. The Director 
stated that this would not be done and he 
would suggest that the Planning Staff and 
others continue as they have been. 


There was a discussion of ways and 
means to get more money for the pur- 
chase of lots and how monies in the De- 
velopment Program can be used. 


Mr. Edwin Brown, Planning, demon- 
strated with charts a Preliminary Plan in 
two parts—A for the first 125 and B for 
the second 125 units—showing the method 
to be used for acquiring units, type of 
sites, design of units, how they are to he 
used—rental or homeownership, location 
of lots, size of project, etc. Another chart 
demonstrated the time schedule involving 
both A and B charts was explained and 
discussed, 


Pro’s and con’s of Homeownership was 
discussed. Commissioner Sliker stated that 
she would like a more in-depth analysis 
made of the number of people wanting 
Homeownership. 


Some Commissioners stated that Howe- 
ownership is growing and seems to be 
another way the whole housing program is 
moving and they would rather see 65, 70 or 
75 units for homeownership put into the 
program, which could be taken out if 
necessary, rather than put the 125 units 
in rentals and have no ownership. It was 
decided to leave the number at 65 and if 
it is found that that amount is not needed, 
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the number can be changed. The Director 
will give the matter more study. 


Mr. Brown was thanked for his efforts 
and the work of the Planning staff mem- 
bers and excused from the meeting. 


Three resolutions were presented to the 
Commission members and discussed, Since 
all members of the Commission were not 
present, Commissioners felt that no legal 
action could be taken. The wording of the 
resolutions were discussed and changed to 
read as follows: 


RESOLUTION NO. 194 


WHEREAS, the Housing Assistance Ad- 
ministration has directed the Lansing Hous- 
ing Commission to present a plan for the 
utilization of 250 units left in the Program 
Reservation by not later than May 18, 1970, 


and 


WHEREAS, the program reservation of 
250 units shall be utilized in two stages 
with 125 units under ACC by September 
1, 1970 and another 125 units under ACC 
by December 31, 1970, and 


WHEREAS, the Lansing Housing Com- 
mission wishes to find and secure adequate 
building sites on which to build the afore- 
mentioned units, 


LET IT HEREBY BE RESOLVED, that 
the Planning Department be directed to 
continue to locate and evaluate and help 
to facilitate the obtaining of Public Hous- 
ing sites for the Lansing Housing Com- 
mission, 


RESOLUTION NO. 195 


WHEREAS, the Housing Assistance Ad- 
ministration has directed the Lansing Hous- 
ing Commission to present a plan for the 
utilization of 250 units left in the Pro- 
gram Reservation by not later than May 
18, 1970, and 


WHEREAS, the program reservation of 
250 units shall be utilized in two stages 
with 125 units under ACC by September 1, 
1970 and another 125 units under ACC by 
December 31, 1970, and 


WHEREAS, the Lansing Housing Com- 
mission wishes to obtain adequate building 
en on which to build the aforementioned 
units, 


LET IT HEREBY BE RESOLVED, that 
the Redevelopment Department continue 
to furnish one staff person to locate and 
facilitate the obtaining of Public Housing 
sites for the Lansing Housing Commission. 


RESOLUTION NO. 196. 


WHEREAS, the Housing Assistance Ad- 
ministration has directed the Lansing 


A collaborative digitization project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 


JUNE 22, 1970 


Housing Commission to present a plan for 
the utilization of 250 units left in the 
Program Reservation by not later than 
May 18, 1970, and 


WHEREAS, the Program Reservation of 
250 units shall be utilized in two stages 
with 125 units under ACC by September 
1, 1970 and another 125 units under ACC 
by December 31, 1970, and 


WHEREAS, the Lansing Housing Com- 
mission wishes to obtain adequate building 
sites on which to build the aforementioned 
units, 


LET IT HEREBY BE RESOLVED, that 
an acceptable firm engaged in providing 
Consultant Services to Housing Commis- 
sions in the planning, development and 
building of public housing units be em- 
ployed to facilitate the utilization of the 
remaining 250 units within the Program 
Reservations held by the Lansing Housing 
Commission by December 31, 1970. 


There was some discussion regarding 
Resolution No. 196. One Commissioner was 
not sure this resolution was necessary and 
another Commissioner was concerned about 
hiring a Consultant outside the immediate 
area, It was explained that official ap- 
proval was needed from the Commission be- 
fore the Director could ask any Consultants 
to come before the Commission. It was 
also stated that a firm could take a pro- 
gram through the Chicago Office—that 
knew their way around-—was needed and 
that if there were a firm locally that could 
fill these requirements they would be con- 
sidered. 


_ Commissioner Hagerty entered the meet- 
ing. 


After discussion, a motion was made by 
Commissioner Clapp, supported by Commis- 
sioner Riley that now that all Commission 
members are present the meeting should be 
made official and the Commission waive 
legal notification of a Special Meeting. 
Upon roll call, the Ayes and Nays were as 
follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Riley, Sliker—b. 


Nays: None. 


The President thereupon declared the 
motion carried. 
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Michigan NAHRO Conference at Kellogg 
Center was brought up by President Owen 
and discussed. 


After discussion, it was moved by Com- 
missioner Sliker, supported by Commis- 
sioner Clapp, that any member who desires 
to attend the Michigan NAHRO Conference 
a Pee may do so with all expenses 
paid. 


Since all members were now present, the 
above Resolutions were again considered 
and an explanation given to Commissioner 
Hagerty. A motion was made by Com- 
missioner Riley, supported by Commissioner 
Hagerty, that Resolutions No. 194, 195, and 
196 be adopted. 


Commissioner Sliker stated that she would 
like to hold off on adopting Resolution No. 
196 because she wanted to make sure that 
the Commission would have a part in the 
selection of the consultant. The Director 
stated that the Commission would have all 
to do with the selection of the consultant— 
that this resolution only authorizes him to 
look for an acceptable firm and bring them 
to the Commission for acceptance. 


Upon roll call the Ayes and Nays were 
as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Riley—4, 


Nays: Commissioner Sliker—1. 
The President thereupon declared the 


motion carried and Resolutions No. 194, 
195, and 196 adopted. 


Commissioners stated that they would 
like to have copies of the charts presented 
by the Planning Department for reference. 


Commissioner Clapp stated that he would 


not be present at the next two meetings— 
that he would be out of town. 


The Meeting was adjourned. 
Respectiully submitted, 


MARCEL B. ELLIOTT, 
Secretary. 
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May 26, 1970 


The Regular Meeting of the Lansing 
Housing Commission was called to order by 
President Owen. 


ROLL CALL 


Present: Commissioners Hagerty, Owen, 
Riley, Sliker—4. 


Absent: Commissioner Clapp—l. 


It was explained that the minutes of the 
previous meetings were not available. Mal- 
function of the tape recorder and a heavy 
workload were the reasons given for the 
delay in having the minutes available. Dis- 
cussion took place concerning this matter. 


Mr. Elliot introduced Mr. Harold Burnett 
of the Redevelopment Office (Option Ne- 
gotiator). An Option Form was passed out. 
Mr. Elliott explained that when lots are 
sold to the developer, this option money 
will be returned to the Housing Commission. 
It was then stated that possibly the Com- 
mission’s role would be, in some aspects, 
merely optioning and the developer would 
pick up the option and reimburse the Com- 
mission, Mr, Burnett further explained 
that, when the Contract of Sale is signed 
with the Housing Commission, the develop- 
er deposits the total amount of these lots 
in escrow. When the closing comes about, 
a check is refunded back to the Housing 
Commission. It was stated that the Com- 
mission was merely lending the option 
money. Mr. Burnett stated that title work 
is done on the land immediately and re- 
search on the property is done at once to 
find out whether it can be used for con- 
struction rather than wait until the last 
moment. He stated that the developer pays 
for this cost. He further pointed out that 
if these lots show that they cannot be used 
for buildings for physical reasons or some- 
thing develops that they cannot be built on, 
whatever money is paid on these options 
will be reimbursed to the Lansing Housing 
Commission. 


Mrs. Sliker wondered if this wording 
shouldn’t be incorporated in the option pro- 
per, possibly making it more binding. 


The question “when you say refunded— 
by whom?” Mr. Burnett answered that if 
these options could not be used, the owner 
would refund the deposit. Mr. Burnett said 


that there were specific reasons listed with- 
in the option to determine the use of the 
lots and if these reasons could not be met, 
then there would be a refund. 


Mr. Owen stated that he was concerned 
as to the Housing Commission per se giving 
its okay on X number of lots. In other 
words, if Mr. Burnett would execute an 
option and Mr. Elliott signs it, then the 
Commission is obligated. Mr. Owen further 
stated that once before when the Human 
Relations and Planning Committee assist- 
ed the Commission in acquiring property 
that the Commission ended up with land 
they had specifically stated they did not 
want. Mr. Burnett stated at this time that 
there is no obligation unless this option is 
exercised, as it states within the option, and 
that the only one bound is the owner. Mr. 
Burnett further stated that there is a clause 
within the option with the right to renew, 
and with no additional cost. 


A question concerning the amount paid for 
an option was asked. Mr. Burnett explain- 
ed that this varies and it takes only $1.00 
to make it legal. Some may want $10.00, 
$25.00 or the $1.00 will satisfy some. 


Mr. Burnett then explained Title Insur- 
ance and also explained the map to the 
members. 


Discussion took place concerning the 
acquiring of choice lots. It was suggested 
that in identifying property the Ward 
number could be used as part of this iden- 
tification. Mr. Burnett explained that there 
were many stipulations why a choice lot 
could not be used. It was suggested that 
when a choice lot is turned down because 
of stipulations listed, these properties 
should be listed and brought back to the 
Commission for reconsideration. 


It was suggested that in choosing pro- 
perty the Reo Road area should be ignored 
_ there is already a multitude of housing 
there. 


Ways of paying for the option was the 
topic of the next discussion. A petty cash 
check would be used and could not exceed 
$25.00. Federal funds will not be used at 
this point. The $25.00 can be used in 
multiples in case the option called for more 
then $25.00 Mr. Elliott further explained 
that there is a ceiling of $200.00 and if an 
option exceeds $200.00, it should be brought 
back before the Commission for discussion. 
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Mr. Burnett was then excused to return 
in two weeks. 


COMMUNICATIONS: 


1. A letter from Aleo Universal was read 
and discussed. Mr. Elliott stated that 
he had met with Aleo Universal con- 
cerning a specific date as to when he 
could expect the building and asked 
that a letter be sent to the Commission 
stating this specific date. The letter 
states that the South Washington Park 
Hi-rise should be completed on or about 
June 15, 19790, 


2. A letter was sent to the Commission 
from David P. McMullin, Acting Chief, 
Social Services, HUD. 


2. Communication from Gerald Ernst, City 
Assessor regarding MICH. 58-6 was 
discussed, 


4, A letter was sent to the Mayor of Lan- 
sing and the Council regarding amount 
in lieu of taxes was discussed. 


DIRECTOR’S REPORT 
MICH. 58-1 (Leased Housing) 


The Director stated that he had a meet- 
ing with the Lansing Board Rental Cor- 
poration scheduled for the next day, and 
would report back to the Commission the 
results of this meeting. He stated that they 
had made a tour of approximately 25 units 
and found three that were in much worse 
shape than even he realized. He discussed 
the problems involved with Leased Housing. 


The Director stated that notice had been 
given to the owners of Abbey Court that 
rent would be paid for the month of June 
and only a part of July, depending on the 
need for the units, 


MICH. 58-2 (Mt. Vernon Park) 


There are 22 units left at Mt. Vernon to 
purchase. Lawns and plantings are being 
put in. The Community Building is almost 
completed. 


Mt. Vernon Elderly have 3 empty units 


—1 assigned. The Director stated that there 
has been difficulty filing the large units. 


MICH. 58-3 (Hildebrandt) 


6 units empty—3 of which have been as- 
signed, 


MICH. 58-4 (Acquisition) 


Eight units have been purchased and oc- 
eupied and the Appraisals have come back 
from Chicago for one more unit, 
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MICH. 58-6 (Ionia-Seymour) 


The Contract of Sale is being pushed 
through. 


MICH. 58-10 (S. Washington) 


Mr. Ness is presently doing many things 
—getting bids for various kinds of equip- 
ment and is working with prospective ten- 
ants. 


The Parks Department is preparing a 
proposal for Programs for the Elderly for 
the Commission’s approval—stating what 
the Parks and Recreation Department can 
do at this project. 


No President’s Report except President 
Owen stated that he felt the employees 
should receive a ‘‘Cost of Living raise.” 


There were no commitiee reports. 


Mrs. Sliker asked what progress had been 
made with Mr. Hatcher concerning turnkey. 
Mr. Elliott explained they would send the 
application just as soon as they could. 


Mrs. Sliker questioned the recommenda- 
tion for home ownership asking if she was 
right in assuming that they would take care 
of the people on the list first before anyone 
else. Mr. Elliott assured her that she was 
correct. They discussed this matter further. 


NEW BUSINESS 


The following resolution was introduced 
and discussed, 


RESOLUTION NO. 197 


WHEREAS, the President of the Lansing 
Housing Commission was unable to attend 
the Conference held for the signing of 
various documents including the Contract 
Of Sale for MICH. 58-6, and 


WHEREAS, there were certain documents 
that required the signature and/or initial- 
ling of an authorized representative of the 
Lansing Housing Commission with power 
to sign such documents at the Contract of 
Sale Conference held on May 22, 1970, 


LET IT HEREBY BE RESOLVED that 
the Executive Director of the Lansing 
Housing Commission be given legal author- 
ity to sign the above documents for Proj- 
ect MICH. 58-6, in the absence of the 
President of the Commission. 


BE IT FURTHER RESOLVED that the 
above resolution be made retroactive to May 
22, 1970. 
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It was moved by Commissioner Riley, 
supported by Commissioner Sliker that the 
above Resolution be approved and upon roll 
eall, the Ayes and Nays were as follows: 


Ayes: Commissioners Hagerty, Owen, 
Riley, Sliker—4, 


Nays: None. 


The President thereupon declared the 
motion carried and the Resolution adopted. 


The following Resolution was introduced 
and discussed: 


RESOLUTION NO. 198 


WHEREAS, the Lansing Housing Com- 
mission, through Resolution 195 authorized 
the use of the services of one staff person 
from the Redevelopment Department to lo- 
cate and facilitate the optioning of sites for 
Public Housing, 


LET IT HEREBY BE RESOLVED that 
the President of the Lansing Housing Com- 
mission and the Director be authorized to 
provide the necessary funds to the optioning 
negotiator for the above-stated purpose. 


However, a ceiling of up to $200.00 per 
lot or lots or parcel of land should be set 
as a maximum allowed for the optioning of 
such land, without further Commission ap- 
proval. 


It was moved by Mr. Hagerty, supported 
by Mr. Riley that the above Resolution be 
approved and upon roll call, the Ayes and 
Nays were as follows: 


Ayes: Commissioners Hagerty, Owen, 
Riley, Sliker—4. 


Nays: None. 


The President thereupon declared the 
motion caried and the Resolution adopted. 


The following Resolution was introduced 
and discused : 


JUNE 29, 1970 


RESOLUTION NO. 199 


WHEREIN, The Lansing Housing Com- 
mission has authorized a staff person from 
the Redevelopment Department to locate 
and facilitate the optioning of sites for 
Public Housing. 


BE IT HEREBY RESOLVED that the 
Housing Director be authorized to sign the 
option for such land with the optioning 
negotiator, with the understanding that the 
Housing Commission will make the final 
selection of lots at a future date. 


It was moved by Mrs. Sliker, supported by 
Mr. Hagerty that the above Resolution be 
approved and upon roll call, the Ayes and 
Nays were as follows: 


Ayes: Commissioners Hagerty, Owen, 
Riley, Sliker—4. 


Nays: None. 


The President thereupon declared the 
motion carried and the Resolution adopted. 


Mrs. Sliker discused the Aberant letter 
cencerning the 256 units in progress, and 
asked what happened to the acquisition pro- 
gram and asked if they should just wipe 
that out and make it part of 125 so that it 
is 131 instead. Mr. Elliott stated that they 
found out the acquisition program they 
submitted was too high; thererfore, they 
would not accept it and he had to report 
the total units they had left. Mrs. Sliker 
suggested they take the 6 units and make it 
a part of 125, making it 181 to be contract- 
ed by December 81, 1970, This was agreed 
upon. 


Mr. Elliott then explained they had sent 
a letter to Mr. Sabella reminding him that 
we could spend up to and not to exced a 
specified amount for lots. 


The meeting was adjourned. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary 
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It was moved by Trustee Graves, sup- 
ported by Trustee Hufnagel that the ap- 
proval of $90,000 Baltimore & Ohio Rail- 
road Company, 11% due 7-15-77 be made. 


Adopted by the following roll call vote: 


Yeas: Butler, Cochran, Graves, Hufna- 
gel, Novello and Young—6. 


Nays: None. 


It was moved by Trustee Cochran, sup- 
ported by Trustee Graves that the Secretary 
be authorized and directed to invest the 
balance of funds in short term securities 
with a maximum of 12 year maturity dates 
if possible, and the highest rates. 


Adopted by the following roll call vote: 


AUGUST 10, 1970 


Yeas: Butler, Cochran, Graves, Hufna- 
gel, Novello and Young—6. 


Nays: None. 


It was moved by Trustee Butler, sup- 
ported by Trustee Hufnagel that Trustees 
Anas and Miller be excused from the meet- 
ing. Carried. 


The August 1970 meeting was changed 
from August 19 to August 26. 


The Board Adjourned, 


RAYMOND W. BURGESS, 

Secretary, 

Policemen’s & Firemen’s 
Ret. System 
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The Regular Meeting of the Lansing 
Housing Commission was called to order by 
Second Vice President Hagerty. 


ROLL CALL 


Present: Commissioners Hagerty, Riley, 
Sliker. 


Absent: Commissioners Qwen, Clapp. 


Visitors: Mike Harold, Planning; Har- 
old Burnett, Redevelopment, Pat Winans. 


The acceptance of the minutes of the 
previous meeting was waived until Com- 
missioner Sliker could read them, since the 
ones sent to her in the mail had not been 
received. The minutes of the June 18 Spe- 
cial Meeting were approved as submitted. 


The Director introduced Mrs, Pat Winans, 
Community Services Coordinator, to the 
Lansing Housing Commission who joined 
the staff July 6. It was reported by the 
Director that his job had been lightened 
considerably by the availabilty of the Co- 
ordinator to carry on the work in the area 
of Community Services and Tenant Envi- 
ronment. An Qpen House was discussed for 
the South Washington Park Highrise. The 
Community Services Coordinator has tenta- 


tively scheduled Miss Doris Mersdorf, Chief 
of the Community Services Section of the 
Housing Assistance Administration, as the 
main speaker on the subject of gerontol- 
ogy. The officials from Housing and other 
city departments will take part also. The 
Open House will be held on July 26, 1970, 
during the hours of 2:00-8:00 P.M. 


COMMUNICATIONS 


The corrected 1970-71 budget was received 
back from the Management Section of the 
Housing Assistance Administration, and 
was acceptable to the Lansing Housing 
Commission with one important exception. 
The specific exception mentioned involves 
the reduction of the Contract Costs alloca- 
tion to $29,000.00 from the asked for and 
needed amount of $51,827.00. Resolution 
No. 203* was adopted which accepted the 
budget, but added very strong language 
regarding the intention of the Lansing 
Housing Commission asking the Housing 
Assistance Office for added funds if a defi- 
ciency occurs in the area during this fiscal 
year. Commissioner Sliker questioned the 
wording of the resolution, and recom- 
mended that the language be strengthened 
to emphasize that in the event the allocated 
$29,000.00 proves to be inadequate to carry 
out the work in the area of contract costs 
during this fiscal year, the Housing Assist- 
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ance Office will be petitioned by the Lan- 
sing Housing Commission for necessary 
funds, 


“Attached on Page 4 


REPORT OF DIRECTOR 


The Vacancy Report which had been dis- 
tributed to the Commission members was 
commented on by the Director. 


MICH. 58-1: 


Leased Housing—520-530 West Lenawee, 
known as the Abbey Court, is being re- 
turned to the owner as rapidly as the units 
are renovated by the Maintenance staff. 


MICH. 58-2; 


Waverly-Grand River: (Mt. Vernon 
Park) The Director reported that the last 
22 units of housing have not been com- 
pleted, 


MICH. 58-3: 


Turner Street (Hildebrandt) The report 
of this project indicates that conditions 
are generally good in the area of physical 
and socia] areas. It was further reported 
that the Director had met with the Presi- 
dent of the Residents’ Council from Hilde- 
brandt Park. 


MICH. 58-4: 


(Acquisition Program) The _ Tri-Built 
Construction Company has turned over to 
the Lansing Housing Commission eight of 
the fifteen units of housing. Commissioner 
Sliker inquired of the Director as to wheth- 
er this company would be granted an exten- 
sion of time past June 1, 1970 in producing 
these fifteen units. The Director replied 
that perhaps the Commission would acquire 
a home of greater value from this company 
at its present delivery prices instead of 
seeking a new company at perhaps a higher 
delivery prices. 


MICH. 58-6: 


TIonia-Seymour: (Elderly Highrise} The 
Housing Development Company has had 
some difficulty in meeting the requirements 
of the Lansing Building Code; however, 
all of the aforementioned code requirements 
have been met except one, The one Build- 
ing Code item will be brought before the 
Building Board of Appeals on July 9th. 
At this meeting, the subject of a variance 
to allow the use of eight inch concrete 
blocks instead of 12 inch concrete blocks 
will be considered. The Director reported 
that the original proposal submitted to a 
joint committee selected from the Lansing 
Housing Commission and the Redevelop- 
ment Board stated that among other ameni- 
ties, the Housing Development Company of 
Cleveland would supply, “an emergency 
alarm system in each of the units.” The 
Housing Development Company interprets 
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this system to be a fire alarm system, but 
the Housing staff interprets this to be an 
emergency system for the benefit of a resi- 
dent who may want to alert the manage- 
ment of having an attack or of being vio- 
ae ill and in need of emergency medical 
elp, 


MICH. 58-8: 


Seattered Sites: These are individual 
housing units for rental purposes. There 
are 60 units of housing in this program. 


MICH. 58-9: 


This program consists of 40 units of 
housing on individual sites for the purpose 
of providing the residents with the oppor- 
tunity of becoming homebuyers. This home- 
buyers ownership program precludes that 
each resident in this program shall receive 
training designed to help him to become 
adept in all areas of ownership. 


The Board of Education is preparing a 
course of study for the Lansing Housing 
Commission to be followed in the training 
of the forty homebuyers. 


MICH. 58-10: 


South Washington Park: The City At- 
torney, Mr. Oskar Hornbach was sent a 
letter containing the necessary items to 
satisfy the legal requirements of HAA in 
purchase of property. The Brooks Abstract 
Company is assisting in the closing which 
will take place on July 9 at which time a 
eheck for $2,772,300.00 will be presented to 
Alco Universal, Inc., for the South wash- 
ington Park building for the elderly. An 
amount of 244% of this total will be held 
in escrow or a letter of credit will be sup- 
plied to remedy any defects in material or 
workmanship for one year. Some consider- 
ation will be given to covering uncompleted 
work either by a retention or a perform- 
ance bond. 


The Director reported that because of 
Michigan law, the Commission will not be 
able to resell utilities so a blanket rental 
including all utilities will be charged. The 
original blanket flat rental not including 
electricity of $36 for an efficiency unit, $40 
for a one-bedroom unit, and $45 for a 
two-bedroom unit will be changed to $40 
for an efficiency unit, $45 for a one-bed- 
room unit, and $50 for a two-bedroom unit 
including electricity. 


It was moved by Commissioner Hagerty 
to accept the Project Report, and seconded 
by Commissioner Sliker. 


Ayes: Commissioners Sliker, Hagerty, 
Riley. 


Nays: None. 


Motion carried unanimously. 


Mr. Harold Burnett, Option Negotiator, 
submitted his report of lots. With the ex- 
ception of the ones located on Miller Road 
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which have been omitted temporarily, Com- 
missioner Sliker moved the lots be accepted, 
and the motion was seconded by Commis- 
sioner Riley. 


Motion carried unanimousliy. 


Mr. Burnett remarked that he expected 
to have a total of 50 lots by the end of 
this week, 


NEW BUSINESS 


The election of officers for the coming 
year was held in the following manner: 
It was moved by Commissioner Sliker that 
Nolan Owen be nominated as President, 
Mr, James Riley as 1st Vice President, and 
Mr. Robert Hagerty as 2nd Vice Prescident 
for the coming year, 1970-71. The motion 
was supported by Commissioner Riley. 


Ayes: Hagerty, Sliker, Riley. 
Nays: None. 


Motion carried unanimously. 


The Director reminded the Commission 
of the need to officially authorize the Vice 
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President to sign checks in the absence of 
the President. The commission decided to 
take up this matter at a later date. 


RESOLUTION NO. 203 


Be It Hereby Resolved that the revised 
budget for 1970-71, sent from the Housing 
Assistance Administration, be approved 
with the stipulation that the $29,000 is in- 
adequate to cover contract costs, and a re- 
quest will be forthcoming to the proper 
authorities in Chicago to cover any defic- 
iency that may occur during the fiscal year. 


There being no Report of the President 
due to his absence, nor Report of Commit- 


tees, nor Unfinished business, the meeting 
was adjourned at approximately 3:00 P.M. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Executive Director, 


LANSING HOUSING 
COMMISSION. 


N.M. 
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The Regular Meeting of the Lansing 
Housing Commission was called to order 
by President Nolan Owen. 


ROLL CALL 


Present: Commissioners Owen, Hagerty, 
Sliker. 


Absent: Commissioners Riley, Clapp. 


Visitors: Mike Harrold, Planning De- 
partment; Harold Burnett, Redevelopment ; 
Mr. Ronald Hatcher, Housing Equities In- 
corporated. 


The regular Agenda of the Lansing 
Housing Commission was set aside to re- 
ceive a report by Mr. Ronald Hatcher re- 
garding new leased housing units. Mr. 
Ronald Hatcher is Vice President of Hous- 
ing Equities Incorporated, Commerce Center 
Building, Suite 1824, 300 South Capitol 
Avenue, Lansing, Michigan 48933. 


The major part of Mr. Hatcher's report 
involved a transaction that had taken place 
in the Housing office conference room some 
two weeks back with Mr. Burchfield, an 
attorney, Mr. Ronald Hatcher, and the 
Housing Director regarding the develop- 
ment of an application for leased housing 
to be sent to the Housing Assistance Ad- 
ministration, Leasing Division, Chicago, 
IHinois, 


Mr. Hatcher was of the opinion that 
funding would be available for the above- 
mentioned program within 60 days after 
the application was submitted in the Re- 
gional office in Chicago. He mentioned fur- 
ther that there were six acres of land avail- 
able on which there could be interspersed 
235 and 236 FHA Programs along with 
leased housing units built for the Lansing 
Housing Commission to be utilized in the 
leasing program. The leasing program 
would have a stipulation within the lease 
that would allow the Lansing Housing 
Commission to purchase the units leased. 
Mr. Hatcher was informed by President 
Owen that more units at this time in Ward 
2 near Reo Road would not be advisable. 
The question was put to the Lansing Hous- 
ing Commission by Mr. Hatcher as to 
whom he should negotiate with regarding 
site selection. The Lansing Housing Com- 
mission informed Mr. Hatcher that it would 


be the Lansing Housing Commission that 
would be negotiating in such matters. 


Seemingly, there is a case pending re- 
garding the authority of the municipality 
to build housing units outside the city 
limits in the Supreme Court. This case in- 
volves the city of Dearborn, Michigan. 
When this case is settled, perhaps the 
Housing Commission will have jurisdiction 
to build units throughout the township and 
county. 


The Director suggested that it might be 
apropo for the Housing Equities Incorpor- 
ated to submit the written proposal regard- 
ing the above-mentioned application for 
more units of leased housing in our public 
housing program. After some discussion, 
it was decided that a proposal would not 
be properly written until the following in- 
formation was available to the Housing 
Equities, Incorporated: 


The amount of subsidy that would be al- 
lowable to the Lansing Housing Commis- 
sion for the above-mentioned program must 
be ascertained before a proposal could be 
submitted to the Lansing Housing Com- 
mission by the Housing Equities, Incor- 
porated. This proposal will allow the Hous- 
ing Equities Incorporated to build new 
units and lease same to the Lansing Hous- 
ing Commission with an option to buy. 


The Housing Equities Incorporated will 
also need to know the number of total units 
that would be acceptable to the Lansing 
Housing Commission. 


A motion was made by Commissioner 
Sliker and seconded by Commissioner Hag- 
erty to authorize the Director to continue 
to work with Mr. Ron Hatcher in the prep- 
aration of the application for added leased 
units in a new leased housing program. 
The Ayes and Nayes were as follows: 


Ayes: Commissioners Sliker, Owen, Hag- 
erty. 


Nayes : None. 


The Director reported that he was work- 
ing with the Planning Staff in the accumu- 
lation of background materials to show the 
actual housing needs for low-income fami- 
lies within the Lansing city limits. Mr. 
Hatcher further offered to help in any way 
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that he could to expedite the above-men- 
tioned application. 


The blended subsidy between the old and 
the new application is not economically 
feasible for the Housing Equities Incorpor- 
ated, therefore, it was suggested that we 
phase out some of the old leased housing 
program in favor of the new one. It was 
reported further that the new lease likely 
would not have any provision for the 
Lansnig Housing Commission to take care 
of maintenance work on the units leased 
by the Commission. 


REPORT ON OPTIONED LOTS 


Mr. Harold Burnett, Option Negotiator, 
informed the Commission of various lots 
that he had optioned since the last Com- 
mission meeting was held. Some conversa- 
tion was held regarding the Krillis property 
on 3100 West Miller Road. Even though 
this property is not now being considered, 
it was suggested that another look be given 
to the property as to its future value in 
multi-housing programming. 


A communication was read from Council- 
man Adado regarding the use of housing 
sites on Renee Street and discussion fol- 
lowed. The Commission gave consideration 
to look with some reservation upon using 
five lots located in Ward 3 for public hous- 
ing. The Commission decided to use a total 
of three lots on Renee instead of the five 
previously intended. Of the eight parcels 
of land submitted by Mr. Burnett which 
he had not submitted prior to this meeting, 
all were acceptable to the Lansing Housing 
Commission except the parcel located on 
Foster Street. The reason for the refusal 
of this parcel was the high concentration 
of public housing already existing just 
south of Kalamazoo Street in that same 
area, 


The Director informed the Commission 
that individual site optioning has almost 
come to a standstill and recommended that 
Mr. Burnett be directed to option housing 
parcels suitable for the two-family and 
multi-family dwellings. 


The Lansing Housing Commission was 
given an opportunity to look over the ad 
and handout materials submitted for 54 
low-rent housing units by Ross-Hostetler, 
and Associates. There was some comment 
as to the use of certain materials and of 
the certain type of construction by mem- 
bers of the Commission. The time table was 
discussed which indicated that the devel- 
opers would deposit $10 to the Lansing 
Housing office for the handout materials, 
and also that 9-3-70 would be the last day 
for the developers to submit their propo- 
sals. On 9-3-70, Ross-Hostetler would be 
here and would work on an evaluation of 
the proposal submitted so that by 9-4-70 
the Lansing Housing Commission would be 
able to choose which developer presented 
the best proposal, It was reported that 
Mr. William Porter, Jr. was the appraiser 
hired by the Lansing Housing office and 
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was concurred in by the Housing Assistance 
Administration. 


The developer chosen and given a con- 
tract of sale would be required to pick up 
the options and the purchase price of all 
the lots optioned and pay for any engineer- 
ing and/or title work done on each of 
the lots. 


Mr. Jack Griffin, Adult Education, Head 
Start Program, had sent a letter requesting 
that the contract be entered into between 
the Lansing Housing Commission and the 
Board of Education Head Start Program 
to use a unit at 2366 Reo Road, 3214-A 
Turner Street, and 3436 North Waverly 
Road for Head Start purposes. The Direc- 
tor was authorized to enter into the above- 
mentioned contract and to sign it in ac- 
cordance with the terms of the letter re- 
ceived from Mr. Jack Griffin. 


PROJECT REPORT 
Mich. 58-1: 


Leased Housing: The Lansing Housing 
Commission is in the process of returning 
22 units of leased housing to the owners 
of 720-730 West Lenawee. The units are 
now being conditioned to be returned to 
the owners in as good condition as when 
they were leased, Several units of housing 
owned by the Lansing Board Rental Cor- 
Poration are being reconditioned in prepa- 
ration to return the same to the owners. 


Mich. 58-2: 


Mt. Vernon Park: We need to buy 22 
units yet. The Community building is com- 
pleted and has been turned over to the 
Commission. It was suggested that a 
change order be requested in order to put 
in another road from Waverly Road into 
the project. 


Mich, 58-3: 


Turner Street: The project is going very 
well, The signs identifying the location 
of the building and unit numbers which 
were requested are now up. The traffic 
problem is in the process of being solved, 
and information regarding cement blocks 
have been ordered for the road. 


Mich. 58-4: 


We have purchased housing from Tri- 
Built Construction Company. One house 
was purchased in June on 1838 Christopher, 
There are two houses on Robertson to pur- 
chase and three on Hydlewood Street re- 
maining. 


Mich. 58-5: 


Material covered in Mr. Burnett’s report. 
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Mich. 58-6; 


Ionia-Seymour: The Ground Breaking 
for the new proposed elderly high-rise was 
held August 3 at 9:30 A.M. The problem 
of no grocery facilities was brought to the 
attention of the Commission. It was sug- 
gested that a cooperative might be started. 


Mich. 58-7: 


Reo Road: Presently, some sodding is 
being accomplished, and the project looks 
much better. Chains will be put up to keep 
vehicles from driving right up to the units, 


Mich. 58-9: 


Home Buyers Ownership: Residents liv- 
ing in houses included in our Home Buyers 
Ownership Program will be directed to 
sign Home Buyers Agreements and enter 
into a period of training in the near future. 


Mich. 58-10; 


South Washington Park Elderly High- 
rise: The Dedication was held July 26, and 
the moving and orientation of elderly peo- 
ple takes more time than families require, 
but an attempt will be made to move the 
residents in at a more rapid rate. 


The Athens Stove Company of Athens, 
Tennessee was not paid on this project 
and a call was received from their Presi- 
dent. The Closing was to be July 8, but 
was delayed one day in order to obtain 
insurance on any unrecorded liens. In- 
surance for recorded liens was already in 
effect, but the Athens Stove Company neg- 
lected to obtain a lien in time. The Presi- 
dent was directed to contact Aleo Univer- 
sal, Incorporated directly concerning this 
unpaid bill. 


Mrs. Pat Winans, though not in attend- 
ance at this meeting, reported that the 
Housing Assistance Administration has 
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agreed to authorize two Community Ser- 
vices Coordinator Aides if the Michigan 
State University Regional Medical Program 
will do the same. The Regional Medical 
Program of Michigan State University has 
agreed to fund the above-mentioned aides. 
This addition of four aides will be possible 
by the beginning of September. It was 
then suggested by the Commission that 
Mrs. Winans be present at future Com- 
mission meetings—perhaps once a month, 
in order that the Commission be more 
aware of events concerning community ser- 
vices. No action was taken on this matter. 


The Director reported to the Commission 
on the notes and bonds outstanding for 
Michigan 58-1, 58-2, 58-3, 58-4, 58-7, 58-8, 
58-9, 58-10, He reported that at present, 
financing bonds had been sold in the First 
Series to the amount of $3,440,000. The 
maturity date is 2008. The interest on such 
bonds are paid annually. He further re- 
ported that because the bond market was 
soft that the Housing Assistance Admini- 
stration Financial Division has been direct- 
ing the Local Authority to buy project 
notes which are yearly. The last project 
note sale was for the amount of $7,572,000 
with a maturity date of 2-5-71. At this 
time, it will be necessary to renew our 
financing with project notes or enter into 
a bond sale for future financing. 


Mr. Mike Harrold of the Planning De- 
partment reported that 11.3 acres of land 
near the South Washington project had 
been presented to the Planning Board for 
public housing. He reported that the Plan- 
ning Department recommended that it not 
be zoned for this purpose because of the 
limit in amendities in the immediate com- 
munity, and a brief discussion was made 
in regard to the presence of two drop 
forges in the area. 


There being no further business, the 
meeting was adjourned at 3:20 P.M. 


MARCEL B. ELLIOTT, 
Director. 
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August 18, 1970 
1:40 P.M. 


The Regular Meeting of the Lansing 
Housing Commission was called to order by 
President Nolan Owen. 


ROLL CALL 


Present: Commissioners Owen, Riley, 
Hagerty, Sliker—4, 


Absent: Commissioner Clapp—l1. 


Visitors: Pat Winans, Community Ser- 
vices Coordinator; Harold Burnett, Option 
Negotiator Redevelopment; Ed Brown, 
Planning, and Mike Harrold, Planning. 


The Regular Agenda for the Commission 
Meeting was set aside to present the up-to- 
date optioned list of lots by Mr. Harold 
Burnett. The above-Mentioned list of lots 
are being optioned for the purpose of build- 
ing scattered site housing. Proposals for 
the building of such housing wil be receiv- 
ed by the Lansing Housing Commission 
from developers by September 8, 1970. 


The Planning staff had some reservations 
as to certain lots that have been chosen by 
the Housing Commission. The Director 
suggested that Mr. Burnett and Mr. Brown 
bring the Commission up-to-date on these 
parcels, Mr. Brown explained that one de- 
veloper had come into the Planning office 
to ask questions concerning the material 
which had been handed out by the Lansing 
Housing Commission in preparation to the 
building of 54 units of housing on scattered 
sites. Several lots were discussed as to 
their feasability. The lot on Lansing Ave- 
nue is within the flood plain which dis- 
courages any building there. Brighton 
Street had already been omitted from the 
list. The lot presented on Stabler Street 
was misunderstood as having a 66 foot 
frontage and a 120 foot depth. The set 
backs and other amendities must be con- 
sidered before building on it. 


COMMUNICATIONS 


A letter from Councilman Jack D. Gun- 
ther was received by the Director concern- 
ing five lots located on Delta River Drive. 
The Councilman felt that five would be too 


many together since the Mt. Vernon Project 
was located nearby, and low-income hous- 
ing in the surrounding upper-middle class 
area would be out of place, Also, 235 FHA 
housing is located in this area. President 
Owen recommended that the above lots on 
Delta River Drive be omitted, 


This omission of the above lots would put 
the number of total optioned lots back to 
50. President Owen directed Mr. Burnett 
to also disregard the areas near Hilde- 
brandt Park and Mt. Vernon as well as La 
Roy Froh in the optioning of new parcels. 


Commissioner Sliker asked Mr. Burnett if 
three lots instead of five could be optioned 
on Delta River Drive. He commented that 
Perhaps this could be negotiated. 


Another communication was_ received 
from Councilman Anas, He had objected to 
the lots located on Community Street and 
Cedar. His reasoning was that there exists 
four units of housing in the 500 block and 
one unit of 235 being built. The Director 
advised the Commission to disregard this 
lot. President Owen recommended that the 
Commission accept three of the five lots on 
Delta River Drive. 


The problem of the cost of land was dis- 
cussed. Presently, the Housing Commission 
is allowed $4,000 for the purchase of op- 
tioned land. There is a difference in some 
instances of $1500 between the assessments 
by the City Assessor and the optioned price. 
This could be due to the fact that improve- 
ments have been installed on the improved 
lots such as sewer and water since the pro- 
perty was assessed, 


The Director suggested that if, the de- 
veloper bought the land, he could pay as 
much as $4500 and it would be absorbed in 
the total cost. President Owen cautioned 
that if this were to happen, the quality of 
the units might be jeopardized. He in- 
formed the Commission that regardless of 
the present complications, that it should go 
ahead with the present 50 units of housing. 


A meeting with Dave Froh, Council Co- 
ordinator, was called for the morning of the 
following day, August 19, to discuss this 
program. The Director asked President 
Owen if he could be able to attend. The 
Director informed the President that such 
short notice was due to the fact that a 
phone call had just been received from Mr. 
Froh, concerning this meeting. 
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Commissioner Sliker questioned the clear- 
ing of lots before they were sent to City 
Hall. Mr. Burnett explained that new 
problems were discovered as the optioning 
progresses; however, Commissioner Sliker 
felt that the lots should have been sent to 
the Councilmen in total, rather than piece 
by piece. 


Commissioner Hagerty reminded the Op- 
tion Negotiator to try to hold down the 
price of these lots to the Assessor’s valua- 
tion as possible, or be prepared to justify 
the additional cost to the Chicago office. 
Mr, Ed Brown of Planning requested that 
he be kept up to date on the progress of the 
optioning. 


COMMUNITY SERVICES 
COORDINATOR’S REPORT 


Mrs. Gerald Winans gave each Commis- 
sioner a draft of the new program prepared 
by Mr. William Givens of the Michigan 
State University Regional Medical Program 
The purpose of the Social Service Demon- 
stration Project is to study and coordinate 
the major problems existing in public hous- 
ing units. There are presently at least 50 
or 60 people who are in need of help in 
childeare, housekeeping, and getting along 
with their families and neighbors. Mrs. 
Winans stated that domestic fighting within 
the home and those of neighborhood chil- 
dren cause family and neighborhood difficul- 
ties which often result in violence. 


The Technical Advisory Committee, yet 
to be established, will invite to meetings all 
of the case workers presently involved 
which would include school people who pro- 
vide services. Their problems are broken 
down into catagories. A file including 
names, addresses, members of family, and 
agencies involved with a family called the 
Social Services Index will be of great help 
in determining just what agencies are in- 
volved with a certain family and whether 
or not there is any overlapping of advice 
or services. Families having ten or more 
agencies involved will require special at- 
tention. 


This program is in the process of being 
funded. Presently, there is a verbal en- 
dorsement to fund two aide positions with 
Michigan State University contributing two 
also. Another two aides from the Mental 
Health Department would make a total of 
six aides. The Community Services Coor- 
dinator is to have an Assistant, and a Sec- 
retary. It was pointed out by Mrs. Winans, 
and agreed by the Commissioners, that ad- 
ditional funding would be necessary indeed 
to carry out and expand community ser- 
‘vices, 


MINUTES 


The minutes of the August 4 meeting 
were sent to the Commissioners previously. 
The Director brought to the attention of the 
Commissioners the first sentence in the 
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second paragraph on Page 3 where it says, 
“added handout materials,’’ It should read, 
“ad and handout materials”. Also, the sen- 
tence regarding the communication from 
Councilman Adado which came under the 
Communications division was to be changed 
to the last paragraph on Page 2 in the 
report of the Option Negotiator. With 
these two changes, the minutes were ap- 
proved, 


DIRECTOR’S REPORT 


The Director informed the Commission of 
an interoffice letter recently received from 
Mr. Charles Hayden. The possibility of 
leasing a portion of Risdale Park for 
parking purposes was requested by Mr. 
Vern Fountain. The Parks Board denied 
this request for reasons that the La Roy 
Froh project did have space for 10 parking 
spaces. Communications will be made with 
Vern Fountain to determine the location of 
this piece of land. 


PROJECT REPORTS 
58-1 LEASED HOUSING: 


Abbey Court is being prepared to return 
to the owners. No more rent will be paid 
on these units, 


222 South Sycamore is being returned to 
the Lansing Board Rental Corporation, 


803 West Lenawee and 804 North Jenison 
are also being reconditioned. At the request 
of the Lansing Board Rental Corp. they are 
being returned and phased out of the leas- 
ing program. No advertising on leased 
units has been done. There have been 
several offered to the Housing office, but 
they were not acceptable. Since there are 
only three, there is no need to advertise. 


58-2 MT. VERNON: 


There 22 units left to purchase. Doris 
Mersdorf suggested on her recent visit that 
another drive be put into the Community 
Building. The Commission is to contact a 
surveyor, Mr. White, to get an opinion from 
him regarding its location. 


58-3 HILDEBRANDT: 


Conditions at Turner Street are generally 
stable. 


58-4 ACQUISITION: 


As soon as the Building Department 
checks out the units on 1508 and 1447 
Robertson Street, the Lansing Housing 
Commission will purchase them. 
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58-5 SCATTERED SITES: 


A total of 13 developers have picked up 
material in preparation to submit proposals 
on September 38. 


58-6 IONIA-SEYMOUR: 


The frontings are in. Mayotte, Crouse 
and D’Haene have called several times. 
Michigan Testing has been calling also. 
There is a meeting being held to determine 
ig ace be done with the rubble under 

e Nh 


58-7 LA ROY FROH: 


The Project is still being improved by 
sodding. 


58-8 SCATTERED SITES: 


Materials and labor to improve the lawns 
of the units in the southeast section is 
being furnished by the Lansing Housing 
Commission with the approval of the 
Chicago office. 


58-9 HOME BUYERS OWNERSHIP: 


There are 40 units for this program. The 
Lansing School District is under contract 
to aid in the training of owners in home 
maintenance, financing, moving, etc. 


58-10 SOUTH WASHINGTON PARK: 


The Problem of moving the elderly people 
in at a faster rate was discussed. Present- 
ly about 4-5 elderly families are being 
moved in per day. It is estimated that 
another 6 weeks will be required to com- 
pletely fill the building at this rate. There 
are two elevators, one of which must be 
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kept for emergency services, and more time 
is needed for the moving of the elderly than 
for a family. Difficulties in obtaining help 
were discussed, and the suggestion of 

obtaining a professional mover was agreed 
upon by the Commissioners if the elderly at 
the time of the signing of his/her lease 
agreed to this and could afford it. This 
would speed up the moving considerably, 


PRESIDENT’S REPORT 


In the absence of the Director, the Pres- 
ident, Nolan Owen, attended a meeting call- 
ed by the Mayor's office to discuss the 
future of 800 West Lenawee Street. 


This building had been offered to the 
Lansing Housing Commission on a prior 
occasion for elderly housing, but was reject- 
ed because of its location and lack of 
amendities needed to adequately house the 
elderly. The Metropolitan Life Insurance 
Company presently owns the building, and 
the Edward J. Hacker Company is func- 
tioning as the agent. Mr. Owen reported 
that the Lansing Housing Commission had 
been offered this building, but refused it 
because of the foregoing reasons. He fur- 
ther suggested that the deficiencies of this 
building and its location was a neighbor- 
hood problem, therefore would need a neigh- 
borhood solution. Model Cities would be the 
organization most able to deal with the 
Community problem in this regard. 


President Owen reported that such a 
meeting was to be scheduled. 


There being no further business, the 
meeting was adjourned at 3:15 P.M. 


Respectfully submitted, 
MARCEL B. ELLIOTT 


LANSING HOUSING 
COMMISSION 


A collaborative digitization project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 


D 


Ww 


OCTOBER 26, 1970 


Councilman May spoke relative to Hal- 
loween being at the end of this week and 
certain precautions should be taken by par- 
ents allowing there children to go out. 


Councilman May reported he had had 
several calls from persons living in the 
Paulson Street area that people were call- 
ing at their homes in the disguise of work- 
ing for Model Cities. Asking various ques- 
tions about their place. Miss Belen said 
she has also had calls from persons in the 
Diamond-Reo area that were being asked 
the same thing. Miss Belen suggested that 
the Model Cities personnel wear a large 
badge on the outside of their clothing for 
identification, 


Councilman Adado said there had been 
discussion relative to having a council 
meeting once a month in neighborhoods. 
The City Attorney is investigating this 
relative to ordinance and charter provisions, 


Councilman Adado announced that be- 
ginning November 2, 1970 the Committee- 
of-The Whole meeting that meets at 2:00 
p.m, each Monday afternoon will be held 
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in the Council Chambers and will be open 
to the public to observe. No citizens par- 
ticipation will be allowed at this meeting. 


Anthony P. Nosal, 3703 Waverly Hills 
Rd. spoke. - 


Mr. McGee of Mac’s All Car Service and 
Louis Schroyer spoke relative to the Wreck- 
er Ordinance recently adopted. 


John Haruska, 4907 Wainwright Ave. 
spoke. 


_ Council adjourned at 8:45 P.M. 


THEO FULTON, 
City Clerk, 


Lansing, Michigan 
October 26, 1970 


F/B 
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1:30 P.M. 


The Regular Meeting of the Lansing 
Housing Commission was called to order 
by President Nolan Owen. 


ROLL CALL 


Present: Commissioners Owen, Sliker, 
Riley. 


Absent: Commissioners Clapp and Hag- 
erty. 


Visitors: George Ross, Erenst Hostetler, 
Housing Consultants and Administrators ; 
Harold Burnett, Option Negotiator, Rede- 
velopment ; Ed Brown, Mike Harrold, Plan- 
ning. 


The rules were waived and Item II on the 
Agenda delayed until later in the meeting 


in order that the consultants may present 
their analysis of the developer’s proposals 
for Project Michigan 58-5. 


PROJECT MICHIGAN 58-5 


The Consultants, Ross-Hostetler and As- 
sociates of Chicago, have been employed for 
the purpose of assisting the Lansing Hous- 
ing Commission with making their evalua- 
tion and recommendations prior to the 
selection of a developer to build 54 non- 
elderly housing units. Advertisements were 
published August 1, 2, and 7, 8, 1970 for 
proposals for this project. They were to be 
prepared and submitted to the Lansing 
Housing Commission office by Thursday, 
September 3, 1970 at 11:00 A.M. Twenty 
requests were received for hand-out mate- 
rials, but only eight actually rsponded by 
preparing proposals according to the re- 
quired procedures. The proposals were 
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opened, evaluated, and a breakdown pre- 
pared by the consultants for the purpose 
of making their recommendation to the 
Lansing Housing Commission, The Lansing 
Housing Commission will make the final 
decision as to whom the developer will be. 


Mr. George Ross explained how they ar- 
rived at their recommendation. The room 
ratio for these houses is 6.07. This chart 
evaluation included the individual site cost, 
site improvement cost, dweiling construc- 
tion cost, and equipment cost. All of these 
costs are ncessary in order to determine the 
statuatory room cost. This statuatory room 
cost is the total amount of cost allowed 
within the legal requirements as written in 
the law. 


Commissioner Sliker asked if there were 
any proposals for modular type construc- 
tion, and if so, who are they 


Mr. Ross replied that Prestige Structures, 
Housing Equities, and Gibraltar Construc- 
tion built by the modular construction 
method, and he assumed that G. Spielberg 
Builders and Gibraltar were ‘National 
Homes.” 


Th eight firms who submitted proposals 
and the consultant’s opinion of each pro- 
posal was discussed as follows: 


No. 1 Geert D, Mulder and Sons, Inc, 


The Consultants recommended G. Mulder 
and Sons, They happen to be the lowest 
bidder; however, this was not the prime 
criteria for the selection of a developer. 
Mulder and Sons prepared a complete out- 
line of specifications and they agreed to 
comply with all requirements for the cost 
submitted. 


No. 2 Logan Construction Company 


This proposal could be justified in the 
Chicago office; however, it is inconclusive 
in detail. 


No, 3 Prestige Structures 


The cost submitted is just beyond what 
might be accepted by the Chicago office of 
the Housing Assistance Office. It is tech- 
nically correct, the specifications will com- 
ply, 


At this point, President Nolan Owen 
asked if all developers have agreed to com- 
ply with the Davis-Bacon Act. Mr, Ross 
replied that this information had been in- 
cluded in each of the proposals submitted, 
and they have also complied with E.E.O. 
Regulations, and agreed to submit an Af- 
firmative Action Program. 


No. 4 King-Holman Construction, Inc. 
This proposal needs additional work; it 


isn’t complete, and the cost submitted is 
more than the Chicago office would approve. 
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(The Consultant stated that they would be 
very willing to work with this contractor, 
or any other, for the purpose of advising 
them in regard to procedures for preparing 
proposals, ) 


No. 5 Housing Equities, Inc. 


Their cost would not be approved by the 
Chicago office and their proposal was not 
absolutely complete. 


No. 6 G. Spielberg Builders, Inc. 


Their cost would not be approved by the 
Eiirene office and their proposal is incom- 
plete. 


No, 7 Gibraltar Enterprises 


Their cost would not be approved by the 
Chicago Office, and their proposal doesn’t 
include a breakdown of the figures. 


No. 8 Sanford Construction Company 


Also their cost is unacceptable to the Chi- 
cago office. 


Commissioner Riley asked if it was cus- 
tomary to recommend the low bidder, and 
Mr. Hostetler replied that the low bidder 
is not the prime consideration; in fact, 
this was advertised that the contractor 
would not be chosen on this basis In this 
case it happens that the low bidder also 
presented the best proposal 


Commissioner Riley commented that he 
was concerned about preferential treatment 
of developers. For example, Mulder and 
Sons will be in business whether they re- 
ceive this contract or not; however, the 
King-Holman business depends on this. The 
small businessman will be unable to stay 
in business. He stated that he would go 
along with the Commission if they feel that 
Mulder will provide the best house and also 
the low bid. 


Commissioner Sliker stated that all de- 
velopers should be treated the same—no 
preferential treatment. She agreed that it 
would be heneficial for the future if the 
potential developers were better informed 
in regard to procedures for preparing pro- 
posals, what the requirements are, etc. Mr. 
Hostetler stated that they were not looking 
for compensation for rendering consulta- 
tive services to developers who were un- 
successful, but would be happy to do so in 
this case. The consultant defined a com- 
plete proposals a complete copy of individ- 
ual plans, details of the dwelling, Affirma- 
tive Action Plan, and the special equipment 
to be used (this would include types of 
doors, windows, heating equipment, plumb- 
ing, fixtures, etc.) 


President Owen read a letter which he 
had received from Housing Equities where- 
by they stated that they would provide 
household furnishings up to $650 in value. 
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However, they could not include it in their 
proposal, The Director also received a copy 
of this letter. 


Commissioner Sliker stated that she pre- 
ferred not to have a partial partition be- 
tween the dining room and living room as 
indicated in Mulder’s proposal. 


Mr. Hostetler stated that he felt the plan 
eould be changed. 


Following the analysis and discussion, the 
consultant stated that their recommenda- 
tion is Geert Mulder and Sons, Incorpor- 
ated, as the developer for the 54 non-elderly 
units, They will request a narrative report 
from Mulders to be received by the Housing 
Commission prior to the next meeting. 


The Consultants will prepare the analysis 
and their recommendation in written form; 
they will notify the selected developer as 
well as informing those not selected of the 
decision, They will also contact the City 
Attorney for the required legal services. 


Commissioner Sliker suggested making a 
motion in regard to their recommendation 
contingent upon receiving the written com- 
ments. It was decided to schedule a meet- 
ing for the coming week, Wednesday or 
Thursday, September 9 or 10, 1970, for the 
purpose of making their recommendation. 
The date of the meeting is to be determined 
and scheduled by the Director, 


It was agreed that it would be advanta- 
geous to have the consultants meet with 
any or all developers to help them so that 
they will submit complete proposals when 
there is a need in the future. The sessions 
are to be limited to one hour for each de- 
veloper. The invitation will be mailed to 
all eight developers and scheduled for 
September 16, 1970. 


Report Relative to Scattered Sites: 


A list of the parcels of land available for 
seattered site development was presented 
to the Lansing Housing Commission and, 
according to the terms of the option agree- 
ment, are acceptable building sites. Five 
lots were approved, four in the 2nd Ward 
and one in the 4th Ward. 


The Director stated that a letter was on 
the City Council Agenda from residents in 
the Sheridan School District objecting to 
housing in the area; however, it has not 
been received by the Housing Commission 
Office at the present time. 


Ed Brown, Planning Department, stated 
that the Planning Board doesn’t want to 
approve any more sites in the 8rd Ward un- 
less the Housing Commission overrides it; 
however, 59 lots will be submitted for ap- 
proval. 


Mike Harrold, Planning Department, re- 
ported that the Annapolis Street site will 
be approved if the developer can split the 
site and make two. 
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Brighton Street recommendation is for 
three sites, rather than 7. 


Delta River Drive recommendation is for 
two less (3 rather than 5). This was due 
to Councilman Gunther’s letter as reported 
at the last Commission meeting. 


President Owen commented that if the 
Housing Commission complies with the 
Planning Board recommendation to not 
option any sites in the 3rd Ward, there will 
be 54 lots. It was decided that they need 
Planning Board approval, but the Housing 
Commission can appeal, It is important 
that they can be confident of having the 54 
units. 


It was discussed that although multiple 
housing is not wanted in the 3rd Ward, 
they will begin to work on multiple units 
for the 2nd Ward. Reference was made to 
the promise they made to the City Council 
to divide these types of units between the 
4th Ward and the 2nd Ward; they are con- 
cerned about an over abundance of 235 and 
236 housing. They agreed to stay away 
from the Reo Road area. There will have 
to be zoning changes from A-1 to multiple ; 
Mr. Burnett reported 36 units for Forest 
Road. 


The Director stated that he would re- 
quest the consultant, Ross-Hostetler to pre- 
pare the “Invitation to a Proposal” request 
to the developers. 


The Director also stated that at the next 
Lansing Housing Commission Meeting, it 
would be advisable to tie down some sites 
that are available, to determine how many 
units, perhaps 100 units. 


Following the discussion in regard to the 
list submitted from the Planning Depart- 
ment for the 10 lots, a motion was made 
by Commissioner Sliker to accept the op- 
tion for the lots located on the corner of 
Irvington and Wildwood, and two on Haag, 
Clifton, and Tecumseh. Supported by Com- 
missioner Riley, the motion was carried 
unanimously. (Copy of list attached.) 


Correction of Minutes for August 18, 1970 


Page 2, Paragraph 2, ‘“‘President Owen 
recommended that the Commission question 
the number used on Delta River Drive’ to 
“A recommendation that the Lansing Hous- 
ing Commission accept three out of five 
lots on Delta River Drive.” 


Page 3, under Director’s Report—Change 
Parks Committee to Parks Board. 


With these corrections, the minutes were 
approved. 
58-10 South Washington Park 


111 people have keys to the apartments, 
others have been assigned. 


Due to various circumstances, some ad- 
justments have been necessary to avoid 
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using one bedroom apartments for single 
occupancy. 


Commissioner Sliker asked about person- 
nel as follows: 


1) Whether to have a representative at the 
meeting called by the Department of 
Labor, Employment Relations Commit- 
tee. 


2) And, in looking back over the minutes 
since June, there is not any reference 
to the fact that a representative appear 
on the Employment Relations Commis- 
sion. 


The Director replied that the City of 
Lansing was being approached by the Labor 
Relations Commission on being the em- 
ployer for the Housing staff. As Director, 
he appeared as a witness. The question 
used was, “Whether they were city em- 
ployees or Federa] employees or employees 
of the Lansing Housing Commission as far 
as voting.” 


President Owen stated that in his last 
contact with Mr. Daniel Bodwin, Person- 
nel Director, the Lansing Housing Commis- 
sion was the employer. 


The Director said that he contacted the 
Chicago office and a Miss Fisher advised 
that they were neither City or Federal 
employees, but a separate entity. However, 
the Labor Relations Commission will at- 
tempt to set up voter procedure for a nego- 
tiating group. 


President Owen stated that his concern is 
so that the majority of the voters are rep- 
resented. In view of the Supreme Court 
decision, we do not have the right to a time 
certain residency requirement. The above 
mentioned residency requirement will be 
applicable to all government units in the 
future. 


OCTOBER 26, 1970 


Commissioner Sliker suggested contacting 
Oskar Hornbach, City Attorney. In addi- 
tion, she expressed a concern regarding the 
incorrect statement recorded in the report 
of the State of Michigan Labor Relations 
Commission, which stated that the Director 
of the Lansing Housing Commission re- 
ceived part of his salary from the city. The 
Director stated that if we need the services 
of the Personnel Department, we will re- 
ceive the same as other City employees. We 
receive the same benefits as City employees. 
It was also mentioned that resolving this 
could help alleviate the need for extra em- 
ployees, such as “Manpower employees.” 


Low-Income Leased Housing 


The documentation was received in draft 
form and certain discrepancies in the appli- 
eation for the low-income program were 
pointed out. The Director will see that 
they are corrected and then return the ma- 
terial to the Lansing Housing Commission 
for its approval. 


The meeting adjourned at 4:20 p.m. 
Respectfully submitted, 


MARCEL B. ELLIOTT, 
Executive Director, 


LANSING HOUSING 
COMMISSION. 


September 23, 1970 


NOTE: Hostetler-Ross Consultants have 
not yet supplied the written analysis of the 
proposals submitted. Such an_ analysis 
would reveal the specific reasons for select- 
ing the proposal of Mulder & Sons, Inc. 


OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 





Proceedings, September 22, 1970 





The meeting was called to order by Vice 
Chairman Jessop, in the absence of Chair- 
man Hilley, at 7:35 p.m. 

ROLL CALL 


Present: Messrs. Eschbach, Fink, Griffin, 
Jessop, Rosa, Russell and Shaw. 


Excused Absence: Mr. Hilley. 


Guests in attendance: Mr. Charles Coop- 
er, Sculptor; Mr. Douglas McKinstry, Co- 
ordinator of Planning, LCC; Mr. Gerrit 
Heuer, Liaison Representative from Model 
Cities; Mr. Bruce King, Special Assistant 
City Attorney; Mr. Lloyd Moles, The State 
Journal; Mr. Ronald Cowan, Relocation 


Officer; Mr. Merle Peacock, Mr. Arthur 
Richardson, Mr. Sam Clay, and Mr. Ray 
Padgett, Redevelopment Department. 
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write the Class ‘“J’’"—Journeyman exami- 
nation. His qualifications being in order 
the Board granted permission to write at 
the next examination night, November 17, 
1970. 


Thomas Glennon, 2200 Northwest Avenue, 
and Dennis Boutwell, 2605 Hazelwood, Lan- 
sing, Michigan, applied for permission to 
write the Class “MJ’—Master Journeyman 
examination. Their qualifications being in 
order the Board granted permission to 
write at the next examination night, No- 
vember 17, 1970. 


In reply to the letter from Ralph Rich- 
ards Electric the Board instructed the Act- 
ing Secretary to write Mr. Richards a letter 
requesting his presence at the next regular 
scheduled Board Meeting, November 17, 
1970. 


NOVEMBER 2, 1970 


In reply to the letter from Republic De- 
velopment Corporation, dated September 30, 
1970, the Board instructed the Acting Sec- 
retary to write said Corporation stating 
this request was denied, in the interest of 
Public Safety. 


The new amendments to the City Elec- 
trical Code were discussed at length. 


Meeting adjourned at 10:40 p.m. 


Respectfully submitted, 


DALE HOOVER, 
Acting Secretary, 





OFFICIAL PROCEEDINGS OF THE 


LANSING BUILDING AUTHORITY 
OF THE CITY OF LANSING 





Proceedings, October 13, 1970 





A meeting of the Lansing Building Au- 
thority was called for Tuesday, October 13, 
1970, at 2:00 p.m. in the Conference Room, 
10th Floor, City Hall. 


Present: Robert R. Backus and Raymond 
W. Burgess—2. 


Absent: Oskar M. Hornbach—1. 


There being no special business to discuss 
the meeting was adjourned. 


IRENE SACKETT, 


For Oskar M. Hornbach, 
Secretary. 





OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, September 29, 1970 





The Regular Meeting of the Lansing 
Housing Commission was called to order 
by President Nolan Owen at 1:30 p.m. 


ROLL CALL 


Present: Commissioners Owen, Sliker, 
Clapp—3. 


Absent: Commissioners Riley and Hag- 
erty—2. 


Other Persons in Attendance: Mrs. Ger- 
ald Winans, Social Services Coordinator ; 
Harold Burnett, Option Negotiator, Re- 
development; Mike Harrold, Planning. 
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Mr. Harold Burnett distributed informa- 
tion on the latest lots optioned for single 
family, two-family, and multi-site dwell- 
ings, some of which have already been ap- 
proved or rejected by the Planning Board 
and now are being brought before the Com- 
missioners for their recommendation. The 
discussion opened with consideration of the 
two two-family sites, one on Miller Road 
and one on Delray, in Ward 2. 


Mr. Burnett explained that these sites 
had been approved by the Planning Board 
with the recommendation that 3,000 square 
feet per unit be used for six units, This 
would mean, he explained, that the cost of 
each of these lots would be doubled, thus 
increasing their cost to a point higher than 
the amount budgeted by the Lansing Hous- 
ing Commission. The exact price, however, 
could not be determined without an ap- 
praisal, 


Further discussion by the Commission in- 
dicated the necessity for investigation into 
allowing more units per site. The Option 
Negotiator indicated that perhaps the den- 
sity on the above sites could be seven or 
eight units. In order to ascertain the 
specific number of units by site, a meeting 
has been set up with Mr. Raymond Guern- 
sey and some of the staff to consider such 
matiers. The Commission suggested that 
before the sites could be completely ap- 
proved that they be determined to be eco- 
nomically feasible to the total program. 


Two two-family sites on Fenton were 
approved by the Planning staff and denied 
by the Planning Board. The reason given 
for such denial was the general residential 
zoning in the block with only two lots zoned 
C-2. It was further understood that the 
Housing Commission could overrule the de- 
cision of the Planning Board in this in- 
stance in that the C-2 zoning presently 
exists. Discussion continued related to put- 
ting individual housing on lots zoned for 
C-2. The Option Negotiator explained that 
the worth of a lot is determined by its use 
and, in the above case, the C-2 use would 
bring a higher value than an A-1 use; 
therefore to put one unit on a lot zoned for 
two units would likely not he economically 
feasible. 


It was further discussed that two-family 
and multi-housing units should be_ built 
with fewer bedrooms, lowering the density 
on any one site. If this were the pattern, 
then the two-family could be built with two 
bedrooms and used for small families, pre- 
ferably with young children. The above- 
mentioned sites were being given a per- 
sonal inspection by Commissioner Sliker be- 
fore a decision is made by the Commission. 
Several sites were submitted in the Sheri- 
dan School District area close to Hilde- 
brandt Park, and were rejected because of 
the high concentration of public housing 
units in this area. 


Commissioner Sliker made a motion to 
approve two two-family lots on Stabler and 
on Dier, and three duplex units, one on 
Miller Road and two on Delray, Commis- 
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sioner Clapp seconded the motion, and the 
above lots were unanimously received by the 
Commission. 


The Option Negotiator reported that 
there were 45 single scattered site construc- 
tion sites previously approved with six 
new ones recently approved, making a total 
of 51 sites. The Director suggested that 
the Option Negotiator continue to look for 
sites in other areas with specia] emphasis 
being given to Ward 2. It was reported by 
the Option Negotiator that good lots in 
Ward 2 are difficult to acquire. 


The Community Services Coordinator, 
Mrs. Gerald Winans, presented to the Com- 
mission the request by the St. Vincent de 
Paul Society for adequate housing for the 
Rodriguez family who presently live in 
substandard housing conditions at Eagle, 
Michigan. The Commission waived the 
residency requirement because of the docu- 
mented critical need of this family. Mrs. 
Winans was directed to continue to work 
out relocation details for this family, and 
solicit from the various community agencies 
the services needed to adequately house the 
above family in public housing. The above 
was predicated upon the eligibility of the 
family for public housing in all other areas 
except residency. 


Mrs, Winans reported also on a disturb- 
ance that took place at Mount Vernon Park 
over the weekend of September 27, involv- 
ing two families, The Commission was 
completely briefed on the events of the 
above-mentioned confrontation, Further 
than this, the Commission concurred in the 
recommendation of the Director and staff 
that both families involved would be re- 
moved from the project. It was further 
suggested that the families, because of the 
nature of the confrontation be placed if 
possible in individual housing, 


Correction of Minutes for September 4, 
1970, and September 10, 1970 


In the Minutes of September 10, page 3, 
“| |. whether or not union representative 
will prevail . . .’’, should be ‘‘union repre- 
sentation.” 


In the Minutes of September 4, page 6, 
the subtitle heading which now reads “Low 
income housing” should be “Low income 
leased housing.” 


With these corrections, the minutes were 
approved, 


President Owen then read to the Commis- 
sion a letter from Mrs. J. Woodward Roe, 
requesting permission to have the Gov- 
ernor’s wife, Mrs. Helen Milliken, visit the 
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South Washington project for the elderly 
on “Mrs. Milliken Day,” Monday, October 
19, 1970. The Director reported to the Com- 
mission that Mrs. J. Woodward Roe had 
approached him regarding the above letter 
and, because of the nature of the organiza- 
tion, such a visit could perhaps be inter- 
preted to have political overtones, he felt, 
so that the Commission should grant such 
permission, 


Commissioner Sliker suggested that if 
this request were approved, future similar 
requests from any other gubernatorial can- 
didates should be given the same considera- 
tion. Commissioner Clapp, however, ex- 
pressed the view that Mrs. Milliken was in 
fact the wife of the present Governor, and 
therefore should be given consideration as 
the Governor's wife. The Commission 
unanimously concurred with the request 
presented by Mrs. J. Woodward Roe of the 
Community Involvement Committee. 


President Owen then introduced a letter 
from William Urich, Vista attorney, with 
an accompanying legal critique of the lease 
now in use by the Lansing Housing Com- 
mission, in which he points out certain 
illegal clauses in our present lease, Mr. 
Clapp suggested that this material be for- 
warded to the City Attorney for his con- 
sideration because, not being lawyers them- 
selves, the Commissioners really did not 
have the background to evaluate this 
opinion. Mr. Elliott stated that this had 
already been done. 


The Director then reported to the Com- 
mission on a statement from Ross-Hostetler 


NOVEMBER 2, 1970 


regarding the criterion used in selecting 
Mulder and Sons. 


The Director further submitted to the 
Commission a request from the Lansing 
Board Rental Corporation to be officially 
released from leases for units of housing 
located at 803 West Lenawee, 222 South 
Sycamore, and 804 North Jenison. The 
above units will be put back on the market 
for sale by the Lansing Board Rental Cor- 
poration. Commissioner Clapp made a 
motion that the above units of housing be 
returned to the Lansing Board Rental Cor- 
poration reluctantly, per their request. 
Commissioner Sliker seconded the motion 
and it was unanimously passed. 


The Director presented a vacancy report 
to the Commission members. As the Coun- 
cil receives a vacancy report each week, it 
was suggested that the Commission mem- 
bers be sent a copy of the same report. 


The Director informed the Commission 
of a letter he sent to Mr. Alan Ginsberg, 
President of Alco Universal, Inc., regarding 
closing of MICH 58-2, Mount Vernon Park. 
Whereas there is evidence of many unpaid 
bills outstanding at the Mount Vernon Park 
project, the Director has requested Alco 
Universal to give to the Lansing Housing 
Commission signed waiver of liens from all 
contractors and material vendors before a 
closing for the remaining 22 units of MICH 
58-2 can be consummated. 


The Director reported that in general the 


other projects were in good condition and 
there were no outstanding problems. 


The meeting was adjourned at 2:45 p.m, 





OFFICIAL PROCEEDINGS OF THE 


PLANNING BOARD 
OF THE CITY OF LANSING 





Proceedings, September 15, 1970 





September 15, 1970 
7:30 p.m., Court Room #1 
Sixth Floor, City Hall 


Meeting was called to order at 8:00 p.m. 
by Chairman Black. 
ROLL CALL 
Present: Black, Gaus, Pawlak, Reynolds 


Absent: Duncan—l. 
Excused: Fink, Harris, Lange—8. 


Chairman Black declared the meeting to 
be a Committee of the Whole meeting to 
discuss matters which did not require five 
or more votes for action. 


METROPOLITAN LANSING FINE ARTS 
FESTIVAL REPORT 


Mr. James Boyer, Planning staff graphies 
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Councilman Belen asked the Mayor to 
check with the Board of Water and Light 
as to the possibility of installing more 
light on the east side of Sexton High 
School. 


Councilman Adado spoke relative to the 
Ordinance and Contracts Committee check- 
ing into the possibility of persons on total 
disability being allowed to have bus tokens. 


Lawrence Peak, 54814 E. Mt. Hope Ave- 
nue spoke relative to bus tokens because 
of disability due to heart attack. 


Lloyd Tates, 2415 Greenbelt Dr. spoke 
relative to the skywalk at S. Cedar and 
Hazel Sts. 


Anthony P. Nosal, 3703 Waverly Hills 
Rd. spoke relative to moving of council 
meetings to various sections of the city 
and also purchasing of property for a new 
City Market. 


NOVEMBER 9, 1970 


John Ray, 6814 S. Washington Ave. spoke 
relative to having the council meetings in 
various sections of the City. 


Jeanne Stuart, 1000 Poxson asked about 
the traffic signal at Woodbine and Logan 
Sts. 


Wm. Denninger of Bills Heavy Duty 
Wrecker Service spoke and asked about 
money owed him for towing of City busses. 


Council adjourned at 8:30 P.M. 


THEO FULTON, 


City Clerk. 


Lansing, Michigan 
November 9, 1970 


N.M. 
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Special Meeting, October 2, 1970 





The meeting was called to order at 1:30 
p.m. 


Those present: Nolan Owen, James Riley, 
and Wilfred Clapp. 


Those absent: Mrs. Shirley Sliker, and 
Robert Hagerty. 


The purpose of this meeting was to ap- 
prove a development program for MICH. 
58-5, so that it could be immediately sent to 
the HUD Detroit Regional Office for review. 
Each Commissioner received a photocopy of 
the Development Program from which the 
discussion would be initiated. 


The Director informed the Commissioners 
that in Mrs, Sliker’s absence, he wanted 
to make them aware of her one objection 
to this program as regarded the interior 
layout; for more family privacy, she would 
prefer to see a full wall between the living- 
room and kitchen rather than the semi-wall 
room separator presently in the plans. The 


Commissioners thought it better to con- 
sider this point later when there was a full 
Commission present. 


President Owen inquired what kind of 
heating was planned for these houses and, 
if it was gas, would Consumers Power be 
able to furnish the gas now that there was 
a serious gas shortage. The Director af- 
firmed that it was gas, stating that he 
would check with Consumers Power imme- 
diately to see if gas service for MICH. 
68-5 had been applied for prior to the Oc- 
tober 1 deadline. Commissioner Clapp said 
he would like to keep the per-unit cost 
down on this project to avoid the usual 
general criticism of the large amounts of 
money being spent on public housing. 


Noting that the developer states in his 
proposal that he is not responsible for 
tree removal from the site, Commissioner 
Clapp raised the question of how well de- 
veloped the site must be before it is turned 
over to the contractor. The Director in- 
terpreted the developer to mean that he 
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would not pay for the removal of trees un- 
less they interfere with the installation of 
the building and its utilities, and he re- 
minded the Commissioners again that the 
developer has to build for the amount con- 
tracted per unit, in this case $21,000, unless 
the area office deems it necessary to allow 
a slightly higher price to adjust to specifi- 
cation requested by the area office. Other- 
wise, the amount in the contract of sale 
eannot be exceeded without the Commis- 
sion’s consent. 
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President Owen affirmed that should there 
need to be further discussion of Mrs. 
Sliker’s question regarding the type of wall 
between the livingroom and kitchen, it 
could still be taken up at a later date. At 
this time, Commissioner Clapp made a 
motion that Resolution 205, for the De- 
veloper’s Program for MICH 58-5, be ap- 
proved. The motion was seconded and 
unanimously approved. 


The meeting was adjourned at 2:30 p.m. 





OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, October 13, 1970 





Meeting was called to order at 1:30 p.m. 


Present: Nolan Owen, Mrs, Shirley 
Sliker, James Riley, Wilfred Clapp, and 
Robert Hagerty. 


Absent: None. 


Other persons present; Patricia Winans, 
Social Services Coordinator ; Mike Harrold, 
Planning Department; Ron Cowan, Relo- 
mo Officer; Pat Christian, Relocation 

taff. 


The Option Negotiator distributed infor- 
mation on the latest lots optioned for single- 
family and two-family dwellings. After 
brief discussion, the six single-family sites, 
two each on Stabler Street, Cooper Road, 
and South Washington, were approved. 


Two lots on Westmont and two on Sheffer 
Avenue, in the Mount Vernon area, were 
considered next. Commissioner Clapp re- 
minded the group that they had decided at 
the previous Commission meeting not to 
approve any more sites in that area for 
the time being due to the high concentra- 
tion of low-income family houses already 
there. The Commissioners then agreed 
unanimously to hold these sites for the 
future. 


Commissioner Sliker reported that she had 
looked at the two two-family sites on 
Fenton and, while she could not picture at 
that time how the Option Negotiator 
Plannned to plot these lots (he had since 
explained his plan to her), the transporta- 
tion in the neighborhood was good and the 
schools were located conveniently. There- 
fore, at Commissioner Sliker’s recommenda- 
tion, these sites were approved, 


Correction of Minutes for Meeting of Sep- 
tember 29, 1970 


Page 3, paragraph 5, line 6, “. . . hous- 
ing be returned to the Lansing Board 
Rental Corporation . . .”’ delete the remain- 
ing words in that sentence and add in their 
place: “. . . reluctantly, per their re- 
quest.” 


The Community Services Coordinator then 
presented the Commissioners with Resolu- 
tion 206, by which the Commission would 
approve the budget entitled, ‘“‘Demonstra- 
tion Project 1970-71. Mrs. Winans ex- 
Plained that the five positions included in 
this project had been funded and, through 
Resolution 206, these employee funds would 
be put into the City Treasury, from which 
the salaries for these five positions would 
be drawn. 


President Qwen asked who would be 
doing the hiring, i.e., the interviewing for 
these positions. Mrs. Winans explained 
that she had written job descriptions for 
each of the positions and planned to do the 
interviewing with the help of the Person- 
nel Committee, 


Commissioner Sliker then suggested that 
in the text of Resolution 206, in the last 
sentence which says that the employees be 
hired on a contract basis for one year, that 
the date October 15, 1970 to October 14, 
1971 be added inasmuch as the Commis- 
sion’s fiscal year runs from June 30 to 
June 80. It was the consensus that this 
date should be added, and thereupon Com- 
missioner Clapp moved that Resolution 206 
be approved. It was seconded, and unani- 
mously approved. 


Commissioner Sliker then asked what was 
the purpose of the Council of Churches’ 
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tour of the projects, mentioned in Mrs, 
Winans’ report. Primarily a desire to know 
what’s going on, Mrs. Winans explained, 
with the possibility that some social action 
may result later. 


Mrs. Winans then presented an emer- 
gency housing case to the Commissioners, 
with supplementary information being 
offered by Ron Cowan, Relocation Officer, 
and his assistant, Pat Christian. The sub- 
stance of the emergency was this: on Oc- 
tober 13, at 1:30 a.m., the Chubbs family 
of five (two adults and three children) 
had _ been evicted into the street by their 
landlord with the help of the police. When 
Mr. Chubbs took a swing at one of the 
policemen, he was arrested for assult and 
battery and jailed. At this time the follow- 
ing day, the mother and three children and 
the furniture were in the street and seek- 
ing housing. The Chubbs have been living 
on Detroit Street, two blocks outside the 
city limits, The Director said that, with 
the Commission’s approval, they could find 
housing for this family. 


President Owen said that, while he shared 
the concern for this family, he didn’t think 
it was necessary for the Commissioners to 
make this decision; that the Director and 
the staff should do this. With the one 
year residency requirement having been 
waived, he continued, it no longer seems 
necessary to bring even emergency cases 
living outside the city limits to the Com- 
missioners for decision. Mr. Clapp said 
that he thought the staff was correct in 
bringing the above family to the attention 
of the Commission in that the family lived 
outside the city requiring a waiver of the 
residency requirement. 


The Director reported two recent develop- 
ments which were responsible for him rec- 
ommending to the Commission a new policy 
on optioning Jand. The two new factors 
were; the Redevelopment staff was reduc- 
ing its size and the Option Negotiator’s 
job was being liquidated probably within 
thirty days; secondly, it will take the new 
HUD regional office in Detroit some time 
before it is in a position to review new 
development programs in a reasonably rapid 
manner. Therefore, he was urging the Com- 
mission to adopt the policy of developing 
housing through the regular Turn Key 
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method. Under such a policy, the developer 
would option the land, provide the title and 
survey work, and this would free the Hous- 
ing Commission from expending money not 
specifically approved for the project. Com- 
missioner Sliker pointed out one serious 
problem in adopting this new policy; that 
the developers would then all be bidding 
competitively on a very limited number of 
land parcels available for public housing in 
the first place. Furthermore, Commissioner 
Riley added, each developer would have to 
duplicate the work already performed by 
the Commission of searching out appro- 
priate sites in the available areas, 


Alternatives to the Director’s recommen- 
dation were considered such as hiring a 
Realtor to do the optioning, getting the 
necessary funds to continue the Option 
Negotiator’s job, continuing to do our own 
optioning on a 60 rather than a 30-day 
basis, After due discussion, the most ac- 
ceptable of these alternatives was to seek 
necessary funds to rehire the Option Nego- 
tiator, and the Director agreed to do every- 
thing possible to find such funds. 


The Commissioners were given a copy 
of a letter dated October 12, to Mr. Alan 
Ginsberg, President of Alco Universal, Inc., 
informing him that the Lansing Housing 
Commission did not intend to close on 
MICH, 58-2 (Mount Vernon Park) until 
Alco ean produce signed waivers of liens 
as evidence that all bills for services and/or 
materials received from contractors and ap- 
paw manufacturers have been paid in 
ull. 


Resolution 207, directing that the two 
lowest cost estimator proposals on MICH. 
58-5 be submitted to the HUD regional 
office was read, discussed briefly and adopted 
unanimously by the Commission. 


In discussion of the weekly vacancy re- 
ports being sent to the Councilmen and 
Commissioners, Commissioner Sliker asked 
that a footnote be added to this report ex- 
plaining that there is a Head Start program 
in each project which would account for 
some of the vacancies shown on the chart 
each week, 


The meeting was adjourned at 2:50 p.m. 
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OF THE CITY OF LANSING 





Proceedings, October 27, 1970 





Meeting was called to order at 1:30 p.m. 


Those Present; Nolan Owen, Shirley 
Sliker, James Riley, Robert Hagerty—4. 


Those Absent: Wilfred Clapp—l. 


Other Persons in Attendance: Harold 
Burnett, Redevelopment Department; Mike 
Harrold, Planning Department; and Lloyd 
Moles, State Journal. 


The minutes for the meetings of October 
2 and October 18 were approved as printed. 


The Director read a letter from Michigan 
Council 55 indicating that they are ready 
to begin negotiations on behalf of the new 
union for the maintenance staff of the 
Lansing Housing Commission. Mr. Daniel 
Bodwin, Personnel Director for the City 
of Lansing, will negotiate with the union 
on behalf of the Housing Commission. 


A letter from King and Holman sub- 
mitting their proposal for one three-bed- 
room unit, at $16,500, located in the Mc- 
Phearson Subdivision No. 2 on West Hills- 
dale was read. The Director then read 
comments on this proposed site from the 
City Planning Director indicating approval 
of this site by both the Planning Staff 
and Planning Board. The Commissioners 
were in agreement with the Director that 
the Housing Office should proceed with the 
development of this site. 


A report was given by the Director on a 
meeting he had had the previous week 
with the Lansing Conference, at the re- 
quest of Richard Letts, Human Relations 
Commission. After a brief question and 
answer period between the Housing Di- 
rector and the Lansing Conference, some 
members of the Conference decided they 
would attend the next Housing Commission 
meeting in order to pose some of their 
questions regarding insufficient publie hous- 
ing in Lansing to the entire Commission. 
Although the Director had prepared back- 
ground material on the history of public 
housing for the Commission and members 
of the above group, they did not in fact 
attend the Commission meeting of October 
aT. 


Commenting on this background material 
prepared by the Director, Commissioner 
Sliker requested a change in number 10 


on the Fact Sheet, pertaining to the Home 
Ownership Program. The sentence con- 
cerning repairs on the home being taken 
eare of by the home buyer was misleading 
as it was presently worded, and she asked 
that it be corrected to emphasize that re- 
pairs were done by the home buyer pri- 
marily to increase his equity in the home. 


It was then brought to the attention of 
the Commissioners by Mr. Burnett that 
nine single-family sites had recently been 
approved by both the Planning Staff and 
the Planning Board—one on Cooper Road, 
two on Marywood, four on Wabash and 
Fireside, and two on Northrup Road. After 
a discussion of the location of these sites 
there was general agreement that these 
units would be ideal for inclusion in the 
Home Buyer’s Program. Commissioner 
Sliker did observe, however, that if these 
sites were approved it would place more 
than enough public housing in that area. 
The nine sites were then unanimously ap- 
proved, 


The problem of optioning land now that 
Harold Burnett could no longer perform 
this function for the Lansing Housing Com- 
mission was again introduced to the Com- 
mission for consideration. Some new 
method had to be found as quickly as pos- 
sible, particularly in relation to MICH. 
58-5 where only 56 out of the total 96 
sites had been thus far obtained. After 
some discussion, it was agreed that Decem- 
ber 1, 1970, should still be considered the 
Housing Commission’s deadline for sub- 
mitting its development proposal to HUD. 
The Director informed the Commission of 
his written request to Walter Sowles, Di- 
rector of Model Cities Program, for assist- 
ance from them in optioning land, and 
said that he expected to know by the end 
of this week (10-30-70) whether or not 
Model Cities can be of help. 


The Director reiterated his recommenda- 
tion that the quickest way to get this pro- 
gram together was to have the developer 
do his own land optioning. Two other 
alternatives were suggested, both by Com- 
missioner Sliker. They were: submit an 
application to the State Housing Authority 
for monies for the Lansing Housing Com- 
mission to hire its own option negotiator 
and continue optioning its own land, or 
turn the 58-5 land problem over to a de- 
veloper as is, with the 56 sites already 
optioned by the Housing Commission, and 
have the developer option the balance of 
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40 lots to complete the package of 96. In 
conclusion, it was decided to wait for the 
Model Cities’ decision about assisting and, 
if their decision was negative, to proceed 
to advertise for bids from developers im- 
mediately, handling the land optioning on 
the ‘combination basis’ suggested by 
Commissioner Sliker. 


The Director then distributed copies of 
his written Project Report, giving an 
up-to-date progress report on each project. 


President Owen then asked why there 
was such a preponderance of white people 
in the South Washington Park elderly high- 
rise. The Director explained that this high 
ratio of white to black at South Washington 
accurately reflected the applications sub- 
mitted to the Housing Office by prospective 
residents, even though applications were 
taken in the same manner as for family 
housing, and every effort had been made 
to adequately publicize this elderly hous- 
ing to the entire community. In dis- 
cussing this interesting disparity in elderly 
public housing residents with other housing 
directors around the country, he added, he 
found that this preponderance of white 
people in senior citizen housing was a 
phenomenon which was occuring in public 
housing in other cities, too. The housing 
directors to whom he had talked, the Di- 
rector continued, speculated that the negro 
and Spanish speaking elderly remained, by 
tradition, more often with their children 
than did white people. 


In looking ahead to the completion of 
Ionia-Seymour high-rise for the elderly, 
President Owen suggested that some special 
new effort must be made to make sure 
minority group elderly are aware of this 
housing opportunity. The Director stated 
that an affirmative action program which 
would bring the information to the negro 
and Spanish speaking communities might 
be most effective. 


Commissioner Hagerty reported that he 
and Commissioner Clapp, acting as the 
Commission’s Personnel Committee, had 
interviewed three of the Social Service Co- 
ordinator’s top candidates for the two 


NOVEMBER 23, 1970 


positions as aide available in the new 
Demonstration Project, and had chosen two: 
Mrs. Martha Scott and Anita Thomas. 


The question of whether there should be 
a partial room-divider wall between the 
kitchen and living room or a complete 
wall on MICH. 58-5, was raised by Com- 
missioner Sliker again, and there was 
general approval of her suggestion to have 
the Social Services Coordinator conduct 
an informal opinion survey on this question 
at the next Home Buyer’s meeting. Com- 
missioner Sliker also brought to the at- 
tention of fellow commissioners that the 
deadline for 125 units of housing was 
September 1. It was her contention that 
a primary reason for the cut-back of 100 
reservation was the failure of Housing 
Commission Administrator to meet the 
September 1 deadline, as required by HUD. 


Finally, in commenting on the employee 
list sent to all Commissioners indicating 
their salaries and proposed increases for 
the present fiscal year, Commissioner Sliker 
said that generally the Executive Director's 
salary had been submitted to the Commis- 
sion for consideration and approval, and 
perhaps the Commission should have an 
Executive Committee meeting to discuss 
this matter. 


President Owen then asked the Director 
to find out from the City’s Personnel De- 
partment what the percentage increases 
are which each employee receives from 
the City (a flat percentage increase across 
the board) and, with this information, he 
would call an Executive Committee meeting 
to consider the matter of the Director's 
salary, adding that he was in general 
agreement that the Director’s salary should 
be set by the Commission. 


The meeting was adjourned at 3:15 p.m. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Executive Director. 
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OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, November 24, 1970 





Meeting was called to order at 1:30 P.M. 


Present: Commissioners Nolan Owen, 
Robert L. Hagerty, Wilfred Clapp. 


Absent: Commissioners Shirley Sliker, 
James Riley. 


Others in attendance: Mike MHarrold, 
Planning Department. 


Minutes of November 10th were approved 
as written. 


There were no communications to be read 
to the Commission. The subject of Com- 
missioner Riley’s letter to Mr. D. J. Bod- 
win, Personnel Director was brought up. 
The communication mentioned above was 
taken to Mr. Bodwin at the request of the 
Commission in order to solicit his services 
in the negotiating process of bargaining 
for a labor contract with Michigan Council 
No. 55—A.F.S.C.M.E. Commissioner Owen 
indicated his intent to communicate with 
Mr. Bodwin in this regard. He was of the 
opinion that the Commission could contract 
for the services of the Personnel Depart- 
ment in regards to labor relations, Com- 
missioner Owen agreed with concept of 
Mr. Bodwin regarding undesirability of an 
outside labor relations consultant, The 
Commissioner foresaw some difficulty in 
negotiating wage issues on a local level 
because of area approval being necessary 
from the Department of Housing and Urban 
Development. 


Commissioner Clapp expressed the opin- 
ion that wages and classification of the 
employees of the Lansing Housing Com- 
mission should correlate as nearly as pos- 
sible with those of the City of Lansing. 
The Director explained that when Council 
55 of A.F.S.C.M.E. petitioned the City of 
Lansing in behalf of certain employees of 
the Lansing Housing Commission, the posi- 
tion taken by the city was that the em- 
ployees of the Lansing Housing Commis- 
sion were not city employees, The reason 
for this position revolved around the source 
of the funding to pay such employees. 
After the above position was taken it would 
be difficult for the city to enter into direct 
negotiation with the union according to 
the information presented to the Director 
by Mr. Bodwin. 


The Director suggested to the Commission 
that some type of resolution be provided to 


direct the Director in the future negotia- 
tions with A.F.S.C.M.E. Commissioner 
Clapp referred A.F.S.C.M.E, to the action 
of the Commission on an earlier occasion 
which instructed the Director to sit in with 
Mr. Chittenden, Field Coordinator for Local 
55 of the A.F.S.C.M.E, and listen. It was 
further discussed that the Director would 
have no power of negotiation in this regard 
except that such information would be 
brought back to the Commission for its 
approval. The Director will wait until the 
union contacts him to set up another meet- 
ing of the above-mentioned negotiation. 


The Commission officially accepted the 
letter sent to Commissioner Riley by Mr. 
Bodwin in response to the letter delivered 
to him requested his services. 


The Director was instructed to write a 
letter to Mr. Bodwin bearing the President’s 
signature acknowledging the letter sent by 
Mr. Bodwin. 


DIRECTOR’S REPORT 


MICH. 58-4 Acquisition 


Housing units located at 315, 319 and 422 
Hylewood Street were purchased from Tri 
Built Construction Company, on November 
23, 1970. The final unit in this program is 
under construction on 1401 West Hillsdale. 


MICH 68-1 


A letter was sent to Mr. Caliendo, Pro- 
duction Rep requesting information to in- 
erease the subsidy for MICH 58-1. Mr. 
George C. Bubolz, 922 E. Michigan Avenue, 
East Lansing, Michigan, presented a leased 
house for our consideration at 5800 Phea- 
sant Avenue, Lansing, Michigan. Mr. 
Schultz inspected the above unit and found 
it does not conform to the criteria set down 
by the Planning Board and the Lansing 
Housing Commission. We have 62 units 
of leased housing in our program. 


MICH. 58-2 Mount Vernon Park 
The one unit withheld at our closing on 


November 2nd has not been completely de- 
oderized of the repulsive smell. 


ation project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 





2 
3 
© 
2 
ow 
£ 
6 
a 
xc} 
re} 
8 
<x 


1356 COUNCIL PROCEEDINGS 


MICH 58-3 Hildebrandt Park 


The project is in very good condition 
and has only one empty unit which is 
assigned. 


MICH 58-5 Temporary 


Tom Mulder, the architect and the Di- 
rector attended the final working drawings 
conference at Detroit last Monday, Novem- 
ber 16th. The Annual Contributions Con- 
tract should be issued within a matter of 
few weeks at which time a Contract of 
Sale can be entered into for the building 
of the 54 units of scattered site housing. 


MICH 58-6 Ionia-Seymour highrise 


The developer and the contractor is pro- 
gressing with the development and building 
of the Ionia-Seymour highrise. Presently 
the contractor is poring the concrete on the 
8th floor. When the weather breaks and 
allows completion of the pouring of con- 
crete on the 8th floor, the built-up roof will 
be installed. Wind breaks can be installed 
so bricklayers can resume laying bricks. 
The developer is hopeful that he will be 
able to turn over the building to the Lan- 
sing Housing Commission around the last 
of May or Ist of June. 


MICH 58-7 LaRoy Froh Townhouses 


This project is in the best condition as 
far as vacancy is concerned of any of the 
projects. The Director sees some improve- 
ment as far as adequate assignment of 
families and the faster renovation of the 
units than some time back. 


MICH. 658-8 


The rental units are full and with no 
vacancies and the Home Buyer’s Program 
is full with one unit empty and assigned. 
The lease is supposed to be consummated 
some time today. 


MICH. 58-10 South Washington Park 


This project has two vacancies—one is a 
2-bedroom that we are in the process of 
assigning and the other was made vacant 
because of death of one of the residents. 


MICH. 58-11 Unused Program Reservation 


The new number given to the unused 
program reservation which constitutes ap- 
proximately 100 units is 58-11. The direc- 
tor called attention to the suggested plan 
of advertising on November 27 and De- 
cember 4 for 100 units of Turnkey Hous- 
ing with the understanding that no hand- 
out materials will be forthcoming until 
December 4th. By December 4th, the Plan- 
ning Department, Mr. Burnett and the di- 
rector will decide how many housing sites 
have been optioned. 


The percentage of 2-bedrooms, according 
to a survey of housing needs, is about 55% 
and the rest would be developed into 3- 
bedroms—or 45%. It was suggested that 
as many of the 8-bedroom as possible be 


DECEMBER 14, 1970 


developed into one-family units if such 
sites are available. However, if such sites 
are not available, then perhaps the Com- 
mission would develop as many as possible 
on C2 family, Two-family are preferred 
even on 2 smal] acreage instead of four 
units per building. 


At the last meeting, Commissioner Riley 
suggested writing the invitation to submit 
proposals to develop the remaining 1060 
units of housing in the program reservation 
in two components. Such a plan would en- 
courage the smaller developer to submit a 
proposal. The Director assured the com- 
mission that the specifications and other re- 
quirements in the proposals to be received 
in MICH. 68-11 are the same as in MICH. 
58-5. It was further suggested that multi- 
ple housing not have more than 4 units 
per building ; 8 units per acre and not over 
three acres in one site. 


It is the intent of the Director to ad- 
vertise for interested developers in MICH. 
58-11 on Friday and Saturday, 11-27, 28-70 
and to make the handout materials avail- 
able after 12-4-70. With this plan, any re- 
visions regarding optioned land may he 
made later. Once the developer has been 
chosen, land optioned by the Lansing Hous- 
ing Commission will be turned over to him 
for his use, 


The Director referred briefly to the letter 
signed by Mr. Frank Caliendo, Production 
Representative which indicated that all 
authorities in the Region IV area were 
subject to a reduction of the program res- 
ervation on a prorata basis for the fiscal 
year 1970-71, 


Mr. Clapp reiterated this reluctance to 
build public housing using multi units but 
will evaluate the whole package when it 
is presented in relation to available land 
for single and C2-family construction. 


Mr. Jerry Rutter and Mr. Mike Harrold 
are continuing their work on finding avail- 
able land for above-mentioned units. Mr. 
Harrold reported on other housing sites that 
are available and will perhaps be available 
in the future. The availability of the above- 
mentioned lots will depend to a great de- 
gree upon how expensive the land is and 
whether it would be financially feasible to 
build on it. 


The Director is in the process of attempt- 
ing to option land from the City of Lan- 
sing on Stabler Street adjacent to Ingham 
Medical Hospital. The Planning Depart- 
ment recommended three houses on the 
above-mentioned property. 


Some discussion was held regarding cer- 
tain residents who are in arrears $300.00 
and over. The Director stated that the 
general policy followed submits a 1-day 
Notice to Quit on the 6th day—judgment 
is sought on the 13 to 15th day and the 
family is moved if arrangements cannot 
be made to schedule payment of the above 
amount. Only a few residents because of 
usual circumstances have been allowed to 
accummulate a large balance, 


y 
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The Director also mentioned the possi- 
bility of the Lancen Homes, Inc. perhaps 
would be petitioning the Lansing Housing 
Commission for an easement to go across 
one of the lots located on Northrup in 
order to install sewers and water mains 
to the Lansen project. However, it would 
have to be approved by the developer as 
well as the Lansing Housing Commission. 


The Director was given authority to draw 
up an Architectural Inspection Contract 
with Mayotte Crouse and D’Haene for the 
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Architect Inspection of MICH. 58-5B—54 
units of housing to be built by Mulder & 
Sons. The resolution will be presented to 
the next Commission meeting. 


A motion was made that the meeting be 
adjourned—2:15 P.M. 
Respectfully submitted, 


MARCEL B. ELLIOTT, 
Director. 





OFFICIAL PROCEEDINGS OF THE 


BOARD OF PUBLIC SERVICE 
OF THE CITY OF LANSING 





Proceedings, December 2, 1970 





The meeting was called to order by Chair- 
man Russell at 7:30 P.M. 


Present: Mrs. Borgman, Dr. Bevez, 
Messrs. Russell, Faggion, Ibarra, Granger, 
Hack and Hobrla—8s. 


Absent: None. 
Staff: Mr. Backus and Mr. Ancell. 


Motion by Dr. Bevez, seconded by Mr. 
Ibarra, that the minutes of the November 
4th, 1970 meeting, be approved as printed. 


Carried. 


Motion by Mr. Ibarra, seconded by Mrs. 
Borgman, that the minutes of the special 
meeting of November 10th, 1970, be ap- 
proved as printed. 


Carried. 


A report of the special committee on 
landfill operation was made by Committee 
Chairman Granger. Mr. Granger reported 
that he had met twice with the Director 
to discuss the problems and would be call- 
ing a meeting of the committee soon. 


General discussion followed on landfill 
operations and garbage disposal. A further 
discussion followed on solid waste pickup 
and the fate of the private haulers. 


Dr. Bevez spoke of the possibility of the 
city subsidizing the installation of garbage 
disposals in homes as a means of handling 
garbage. 


The Director submitted the preliminary 
plat of Midwood with the recommendation 
that the preliminary plat be approved sub- 
ject to an outlet for storm sewer being 
made available. Sanitary Sewers are avail- 
able now. The Director estimated that the 
City would have to build approximately 
1000 feet of storm sewer at approximately 
$14.00 per foot, to make an outlet available. 


Motion by Mr. Granger, seconded by Mr. 
Hobrla, that the Board recommend to the 
City Council that approval for preliminary 
plat of Midwood be denied inasmuch as 
storm sewers are not available to serve this 
plat at this time and since to approve the 
plat would be contrary to Act 288 of the 
Public Acts of 1967, State of Michigan. 


Carried. 


The Director submitted the final plat of 
Newport Estates No. 3 with the recommen- 
dation that the approval not be given due 
to the lack of the usable frontage on Lots 
64 and 65. The Director reported that 
storm and sanitary sewers are available. 
The Director also recommended that the 
Board recommend to the Planning Board, 
a change in the Subdivision Regulations 
to eliminate the problem of lack of frontage 
in the future. 


Motion by Mr. Granger, seconded by Mr. 
Hack, that the Board recommend to the 
City Council that the plat not be accepted 
inasmuch as Lots 64 and 65 do not have 
sufficient frontage at the curb line to per- 
mit proper ingress and egress, 


Carried, 
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OFFICIAL PROCEEDINGS OF THE 


BOARD OF PUBLIC SERVICE 
OF THE CITY OF LANSING 





Special Meeting, January 13, 1971 





Meeting called to order by Chairman 
Russell at 7:40 p.m. 


Present: Mrs, Borgman, Messrs. Granger, 
Faggion, Ibarra, Hobrla, Russell, Dr. Bevez. 


Absent: Norman Hack. 
Staff: Mr. Backus, Mr. Ancell, Mr. Cor- 


. bit, Mr. Elliott. 


Special meeting called by Chairman Rus- 
sell for the purpose of discussing the 1971- 
72 Budget. 


Mr. Backus recommended to the Board 
that the budget as presented and discussed, 
be approved. 


Motion by Mr. Granger, seconded by 
Mrs. Borgman, that the budget be approved 
as recommended by Mr. Backus. 


Carried: 7-0. 


Meeting adjourned at 10:10 p.m. 


Respectfully submitted, 


WILLIAM ANCELL, 
Acting Secretary. 





OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, December 8, 1970 





Meeting was called to order 1:30 P.M. 


Present: Commissioners Sliker, Hagerty, 
Clapp. Owen and Riley. 


Others in Attendance: Mike Harrold, 
Planning Department. 


Mr. Clapp suggested a rearrangement of 
certain paragraphs in the minutes of the 
meeting of November 24, 1970, He outlined 
his objections and made a motion to accept 
the minutes with the understanding that 
they would be rearranged. 


Motion was moved and supported to this 
effect. 


There was no new communication. 


Report of Director was distributed to each 
member and discussed as follows: 


MICH 58-1 Leased Housing—62 Units 


Efforts are presently being made to in- 
erease the federal subsidy paid on leased 
housing units administered by the Lansing 
Housing Commission. 


Comm. Sliker inquired as to when the re- 
quest for increased federal subsidy for 
leased housing had been sent. The Director 
reported it had been sent a couple of weeks 
ago, 


MICH 58-2 Hount Vernon Park 


This project has six vacant units which 
the staff is in the process of filling. A par- 
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tition across the office has been installed to 
provide privacy for the manager and se- 
curity for the records of the project. An 
auxiliary heating unit is being installed in 
the maintenance garage. 


MICH 58-3 Hildebrandt Park 


Hildabrandt Park has no vacancies at the 
writing of this report. A partition is pres- 
ently being installed across the manager's 
office in order to provide privacy for the 
manager and to secure the project records. 


Comm. Sliker was inquiring as to where 
extra monies were procured from in order 
to make such changes as a partition across 
an office. The Director mentioned that it 
is normal for a request to be made to the 
management section of the Department of 
Housing and Urban Development to make 
such minor readjustments and the budget 
would be amended to include the added costs 
at the end of the year. This above infor- 
mation applied to MICH 58-3, Hildabrandt ; 
MICH 58-2, Mount Vernon Park; and 
MICH 58-7, LaRoy Froh. 


MICH 58-4 


Beach-Holman Construction Company is 
presently building the final unit of this 
project on 1401 West Hillsdale. 


MICH 58-5 


Mr. Tom Mulder has secured the 54 lots 
on which to build 54 units of scattered site 
housing for the Housing Commission and 
the Production Representative in Detroit is 
processing MICH 58-5 in preparation for 
an Annual Contributions Contract after 
which a Contract of Sale may he entered 
into between Geert Mulder & Sons, Inc. 
ee Lansing Housing Commission, and 


Comm. Riley inquired as to who in our 
office was optioning land. The Director re- 
ported that since Mr. Burnett was called 
back to the Redevelopment Department, no 
one was optioning land for MICH 58-5 
which includes the above mentioned 54 
units. 


Comm, Sliker asked questions regarding 
the Annual Contributions Contract and the 
Contract of Sale. She was concerned as to 
whether the 54 units in the above mentioned 
program were designed for Home Buyer’s 
Ownership. The Director informed her that 
the monies had been included for training 
in MICH 58-5 and, therefore, it would be 
possible to develop these units into a Home 
Buyers’ Ownership program. Comm. Sliker 
further asked the Director to determine the 
advisability of utilizing the units in the 
proposed 100 units of public housing and 
Home Buyers’ Ownership program. She 
asked specifically that we give careful study 
to the need of such Home Buyers’. Owner- 
ship in light of the new 235. Home Buyers’ 
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Program and.the Housing Assistance Foun- 
dation which will provide grants for the 
initial down-payment to inner city and 
Model Cities residents. Comm. Sliker fur- 
ther indicated that she was concerned about 
selling too many of the existing units under 
the administration to the Lansing Housing 
Commission for to do so would deplete our 
pubite housing supply to low-income fami- 
ies. 


It was pointed out that applicants who 
fell within upper limits of our income limi- 
tations were also eligible for Home Owner- 
ship in the 285 program, The Director re- 
ported that our present neeed for family 
units according to breakdown of bedrooms 
was as follows: 


54-1 Bedroom 212—2 Bedroom 
169—3 Bedroom 8&—4 Bedroom 
15—5 Bedroom 
TOTAL: 458 Family Units. 


Comm. Riley commented that no doubt 
there were people living in public housing 
and some in our scattered sites whose finan- 
cial status would change to where they 
would not be eligible for public housing 
and in consequence would be terminated. 
These persons would move on out to 235 
or other adequate housing, leaving their 
units available for those in dire need with 
lower income. 


Comm, Hagerty asked if taxes on these 
scattered site housings in the Home Buyers’ 
Ownetship program were paid by the resi- 
dents. The Director reported that the Lan- 
sing Housing Commission pays 10 per cent 
of the resident’s shelter rent in lieu of taxes 
until the actual transfer of ownership from 
the Lansing Housing Commission to the 
home owner is made. 


A general contention of the Commission 
was that as the supply of houses were di- 
minished by the Home Buyers’ Ownership 
Program, there would be no great hardship 
if more program reservations were provided 
to build replacements. 


Comm, Clapp reported that it seemed the 
Lansing Housing Commission in the Home 
Buyers’ Ownership program would be work- 
ing itself out of a job and that is primarily 
the fundamental purpose of the Commission. 


Comm. Clapp asked the question as to 
whether the Lansing Housing Commission 
had enough experience and expertise in the 
area of Home Buyers’ Ownership to deter- 
mine how well the program was working. 
The Director reported that the home buyers 
tended to have a better attitude toward 
the dwelling in which they lived than those 
residents who rent. The Director further 
reported that he had been in contact with 
Washington, D.C., and it was his under- 
standing that there are to be some seminars 
on the-ramifications of the Home Buyers’ 
Ownership program. The purpose of these 
seminars -would be to ascertain the advisa- 
bility of. continuing with these programs. 


7) 
10 
= 
fw 
2 
ay 
a) 
5 
2 
a 
© 
© 
2 
<x 
g 
a 
7 
1S) 
a 
© 
= 
2 
= 
<x 
ae] 
e 
o 
> 
i 
G 
jw 
2 
2 
© 
Z 
= 
& 
a 
7) 
2 
S 
ri 
ao] 
< 
@ 
D> 
15 
a 
c 
oy 
= 
ie) 
re 
ro) 
© 
s 
Re 
6 
Ss 
oF 
2 
Es 
= 
Aes 
© 





A collaborative digi 





72 COUNCIL PROCEEDINGS 


MICH 58-6 Ionia-Seymour Highrise 


The eighth floor of the Ionia-Seymour 
highrise has been poured and the built-up 
roof is to be installed within a few days. 
Brick work is presently at the third and 
fourth story level and is proceeding acord- 
ing to schedule. 


On December 2, 1970 a meeting was held 
regarding the alleged discrimination against 
Mr. William Tyler, carpenter, by Zaremba 
Construction Company, who was one of the 
seven carpenters laid off because of reduc- 
tion of work force. 


To investigate the above alleged discrimi- 
nation the Director called Mr. Ralph Hart- 
man, Supt.; Ed Eustace, West Side Action 
Center Advisory Board; Richard Letts, 
Human Relations Director. Mr. Eustace 
maintained that to lay Mr. Tyler off was 
an act of discrimination. Mr. Hartman 
responded by saying he laid Mr. Tyler off 
because of his age and his inability to climb 
the ladder which was necessary to do the 
work. Mr. Hartman, however, said Mr. 
Tyler would be the first carpenter to be 
called back when the carpenter work on the 
inside of the building was resumed. 


On December 4, 1970 another meeting was 
held in regard to the alleged discrimination 
of Zaremba Construction Company against 
Mr. William Tyler. Mr. Eustace, Mr. Letts, 
Mr. Robert Riddle of Labor Education Ad- 
yancement Program and Mr. Charles Pink- 
ney, Compliance Officer for Housing Devel- 
opment Company and/or Zaremba Construc- 
tion Company, met in the conference room. 
Before the above meeting was called, Mr. 
Tom Higgenbothum, Director of Equal Op- 
portunities and Affirmative Action in the 
Detroit area office, was called and invited 
to attend this meeting. However, he and 
his staff had been on the road throughout 
Michigan most of last week and was unable 
to attend the above-mentioned meeting. The 
final meeting brought the following de- 
velopments: 1) Mr. Hartman agreed to 
hire Mr. William Tyler as soon as more 
carpenters were needed to do the inside 
work on the highrise. 2) A meeting was 
to be held between Mr. Hartman, Mr. Letts, 
Mr. Eustace and some of the workmen who 
allegedly claimed that Mr. Tyler was not 
being used in the same way as other em- 
ployees in the carpenter gang. 3) Also, 
Mr. Higgenbothum is to be kept informed 
as to the development of this alleged dis- 
crimination. 


Comm. Hagerty inquired of the Director 
as to whether discrimination was deter- 
mined in regards to Mr. Tyler. The answer 
given was in the negative in that Mr. Hart- 
man, the Supt., was of the opinion that 
Mr. Tyler, being over 65, could not ade- 
quately climb the ladder leading to the 
eighth floor. 


Comm. Clapp inquired about the pouring 
of concrete in freezing weather and asked 
the Director if precautions were taken to 
avoid this situation. The Director reported 
that close scrutiny is given not only in 
pouring of conerete but all other items per- 
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taining to engineering, quality of workman- 
ship and materials by our responsible ar- 
chitect, Mr. D’Haene and the building in- 
spector, City of Lansing. 


Comm. Riley asked as to when the target 
was for completion of MICH 58-6, LIonia- 
Seymour highrise. It was reported that the 
Contract of Sale was written for comple- 
tion by the last of May or the first of June. 


MICH 58-7 LaRoy Froh—Reo Road 


There are no vacancies presently reported 
at LaRoy Froh. A partition has been in- 
stalled across the manager’s office to provide 
privacy for the Community Services Aide 
who has been assigned to this project by 
our Community Services Manager. 


Refer to report of MICH 58-2 and MICH 
58-3 as to installation of partitions across 
office space. 


MICH 58-8 


All rental units are full with no vacancies 
and the Home Buyers’ program is full with 
one unit empty and assigned. The lease 
was supposed to be consummated before 
this time. Upon further investigation, it 
was discovered that a part of the problem 
of filling this unit stems from a family 
who is living close by, Seemingly, this 
family has created such havoc and harass- 
ment that potential home buyers have heard 
of this condition and therefore are refusing 
the unit. It was discovered that the family 
at 1207 Shepard, who is a resident of one 
of our housing units, was causing the diffi- 
culty. The reason for our not being able 
to determine the difficulty prior to this 
time was the reluctance on the part of the 
neighbors to report the situation. However, 
the Director instructed the manager, be- 
cause of other infarctions of the lease, to 
ask the family whom we believe to be the 
trouble maker to move. It is hoped that this 
remedial action will solve the problem of 
the vacancy above. 


Comm. Clapp inquired about the Direc- 
tor’s report regarding the family living at 
1207 Shepard Street. The Director reported 
that a husband and wife combination ap- 
plied for housing and was given a unit on 
North Larch. This family broke up and 
the wife became the head of the house. This 
family moved from North Larch to South 
Cedar Street and ultimately was moved to 
1207 Shepard Street. The Department of 
Social Services was interested in having 
this resident take training to become a 
beautician. This department sanctioned a 
baby sitter who was reported to have been 
either her brother or her nephew. This 
babysitter was approximately 22 years old 
and was supposed to stay with the children 
only during the day for the period of time 
that the resident was in training. Since 
that time, it has been reported that the 
babysitter makes his residence in the home 
with the leasee. If the Commission wishes 
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more information as far as names of people 
involved, the Director will be most happy 
to supply the same. 


MICH 68-10 


The South Washington Park units are all 
filled or assigned. One two-bedroom unit 
is assigned by the Housing office is waiting 
for medical papers to substantiate the need 
of this particular family. 


Comm. Sliker asked the reason for the 
assignment manager waiting for medical 
Papers to substantiate the need of a par- 
ticular family to move into the two-bedroom 
unit available at South Washington. The 
Director suggested that he was not fully 
informed of all the circumstances in this 
ease but he believed perhaps an alderly and/ 
or handicapped family may have a child 
who is retarded and the medical papers 
were to substantiate this family’s total need. 


MICH 58-11 


On November 29 and 30 and December 3 
and 4, an advertisement appeared in the 
State Journal inviting builders and devel- 
opers to build 100 units of Turnkey housing. 
The ad called for 48 three-bedroom units on 
single and/or C2 family sites. The Lansing 
Housing Commission controls 17 C2 family 
lots which will be turned over to the suc- 
cessful developer. We would expect the suc- 
cessful developer to find 14 single family 
Asal ig fill out this suggested 48-unit pro- 
posal. 


The second part of the proposal asks for 
52 housing units. The handout materials 
spell out that the units are to be built on 
not more than three acres of land with a 
density of not more than eight units per 
acre or a total of 24 units in any one 
cluster. The above utilizes the townhouse 
method of building and will require that not 
more than four units of housing be built 
into any one building. 


Great effort was made to contact as many 
developers as possible including minority 
contractors, etc. Within the minutes you 
will firid a list of the developers and/or 
contractors to whom the Lansing Housing 
Commission sent a copy of the ad soliciting 
proposals for the above 100 units of hous- 
ing. 


The ad and handout materials designates 
that the Lansing Housing Commission will 
receive proposals for the above-mentioned 
units not later than January 12, 1971 at 
11 A.M. 


Up to the time of the meeting, eight 
developers had picked up handout materials 
in preparation to the submission of pro- 
posals for the 100 units. 


Comm. Riley asked about the advertise- 
ment that appeared in the paper soliciting 
proposals from developers to build 100 units 
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of public housing and especially as it affects 
minority developers and contractors. It 
was reported that Beach-King Construction 
and Home Equities, Inc. were the only two 
minority builders and/or contractors who 
had procured the handout material. 


Comm. Clapp asked if we were asking 
for a performance bond for the above pro- 
posals. The Director answered that in 
Turnkey there was no need to have a per- 
formance bond because the building would 
not actually belong to the Lansing Housing 
Commission until it was completed and 
paid for. However, the Director mentioned 
that the developers must show they have 
sufficient credit to commence and complete 
such a project. 

Comm. Sliker asked if we had informed 
the developers that assistance would be 
given them by the Housing office in, the 
preparation of their proposals. 


The Director answered in the negative. 
After discussion by the Commission, it 
was decided that the Director would send 
a note to each of the above-mentioned de- 
velopers instructing them that such assist- 
ance would be made available if they would 
contact the housing office. 


The following list of contractors and/or 
contractors were sent a copy of the ad 
soliciting proposals for the afore-mentioned 
100 units of housing. 

Alberth R, Adams, Lansing 

Edward Brackins, Lansing 

Lee Cross & Sons, Lansing 

Haskins & Sons, Lansing 

Holman & Ping, Lansing 

Rex Jackson, Lansing 

Joe Macias, Grand Ledge 

Joe Mitchel, Lansing 

J. P. Thompson, Lansing 

Gonzalo Zavala, Lansing 

Mutual Home Company, Okemos 

Geert D. Mulder & Sons, Inc., Lansing 

Logan Construction Company, Lansing 

Prestige Structures, Charlotte 

Housing Equities, Inc., Wisconsin 

G. Spielberg Bidrs., Inc., Okemos 

Gibraltor Enterprises, Lansing 

Sanford Construction Company, Ohio 

Building Cost Company, Chicago, Ill. 

Ross-Hostetler & Assoc., Inc., Chicago, Ill. 


ation project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 





2 
se] 
© 
2 
] 
£ 
6 
a 
a 
xe} 
8 
<x 





74 COUNCIL PROCEEDINGS 


Real Estate Mart, Inc., Lansing 
Springfield Development Corp., Lansing 
Bert L. Smokler Co., Southfield 
William Mateer, East Lansing 

Shafer Realty Company, Flint 


Alco Universal, Inc., East Lansing 
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Fine Built Homes, East Lansing 
Joseph Skilken & Co., Columbus, Ohio 
Floyd R. Decker, Mason 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Executive Director. 





OFFICIAL PROCEEDINGS OF THE 


HOUSING COMMISSION 
OF THE CITY OF LANSING 





Proceedings, December 22, 1970 





I ROLL CALL 
Meeting was called to order at 1:30 P.M. 


Present: Commissioners Sliker, Riley, 
Clapp and Hagerty. 


Absent: Commissioner Nolan Owen. 


Others Present: Mike Harrold, Planning 
Department. 


II The minutes of December the 8th were 
accepted as written with the following cor- 
rections : 


Page 8, 2nd paragraph, “diminished by” 
instead of “diminished in.” 


Page 4, 6th complete paragraph, “How- 
ever, the Director’ instead of ‘However, 
I have.” 


Page 5, MICH 58-11, 3rd paragraph, “at- 
tached to the minutes you will find a list’ 
instead of “enclosed you will find a list.” 


Page 5, last paragraph, ‘Up to the time 
of the meeting,” instead of “Up to the 
writing of this account.” 


Il] COMMUNICATIONS: 


Commissioner Riley read a communication 
from the Cities Demonstration Agency re- 
garding the First Year Action Plan of the 
Model Cities Program. This communication 
was sent to the President of the Housing 
Commission by Mr. Dennis Stephanovich, 
Chairman of the Physical Task Force of 
Model Cities. Included in the communica- 
tion was the mention of the contents of 
the First Year Action Plan with special 
attention being given to the areas of the 


Long Range Plan, Non Cost Projects, and 
the Land Use Map. 


After some discussion, ‘Commissioner 
Sliker suggested that the Director provide 
the commissioners with the summary of 
the report. Also, each of the commission 
members are to receive the portion of the 
First Year Action Plan covered in the Sum- 
mary made by the Director. 


A meeting of the Physical Task Force 
and the Lansing Housing Commission will 
be arranged after the commissioners have 
had an opportunity of studying the mate- 
ria] involving the Long Range Plan, Non 
Cost Projects, Land Use Map, and the sum- 
mary provided by the Director. 


The Director stated that the basic phil- 
osophy of Equal Opportunity Division of 
HUD was to avoid building public housing 
in the ghetto or in deteriorating areas. 
After some discussion by the Commission 
regarding the philosophy of HUD which 
requires public housing to be built outside 
of the deteriorating central city, Commis- 
sioner Sliker pointed out that the shortage 
of adequate building sites may require the 
Commission to turn to the rehabilitation of 
existing housing. 


IV REPORT OF THE DIRECTOR 


The Director called attention to the writ- 
ten report handed to the commissioners 
prior to the meeting regarding the following 
projects : 


MICH 658-1 Leased Housing 


There was no change reported since the 
last Commission Meeting was held. 
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MICH 58-2 Mount Vernon Park 
? (Waverly-Grand River) 


There are 4 vacancies reported in this 
project. The housing unit located at 3260 
Waverly Road has been accepted by the 
housing office after the foul odor, caused 
by the remains of a skunk, had been elimi- 
nated from it. The retention withheld by 
the housing office to cover the above de- 
ficiency has been paid to the developer. 


MICH 58-3 Hildabrandt Park (Turner St.) 


No vacancies are reported in this project 
at the present time. The accumulation of 
snow has been removed from the parking 
areas in this project by the Public Service 
Department of the City of Lansing. The 
Lansing Housing Commission entered into 
a contract with the Public Service Depart- 
ment of the City of Lansing to remove 
the snow in this project. 


MICH 58-4 Acquisition 


Fourteen units of housing have been pur- 
chased in this program to date, and the final 
unit is presently being built. 


MICH 58-5 


The Director reported on the progress of 
receiving the Annual Contributions Con- 
tract in preparation to entering into a 
Contract of Sale with the developer, Geert 
D. Mulder and Sons, Inc. The Annual Con- 
tributions contract is being processed by 
the area office in Detroit. Mr. Tom Higgen- 
bothum, Equal Opportunity Director, asked 
for various materials which would include 
maps and other information regarding all 
HUD assisted programs within the city. 
Included in the HUD assisted program 
would be FHA 221 D3, 202, 235, 236, and 
other Federally assisted programs includ- 
ing public housing. The above mentioned 
map must show Model Cities Area, Urban 
Renewal Areas, and any other areas using 
Federal funding. Likewise, there must be 
a breakdown of the racial structure of the 
total community including schools and pub- 
lic housing projects. 


The Commission requests an up-to-date 
list of the sites used by Geert Mulder and 
Sons, Inc. in the building of the 54 units 
of scattered sites housing. Commissioner 
Sliker posed the question as to the proper 
architectural mixture of units in relation 
to the communities in which they are to be 
erected. The Director was instructed: to 
inform the developer of the wishes of the 
Commission in this regard. 


MICH 58-6 Ionia-Seymour Highrise 


The roof of the building is installed. The 
special derrick used to transport the ma- 
terials in the construction of the building 
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is being dismantled. Mr. William Tyler, 
who claimed discrimination against the con- 
tractor because of being laid off several 
weeks ago, has been called back to work. 


MICH 58-7 LaRoy’Froh (Reo Road) 


One vacancy is reported in this project 
at the present time. 


MICH 58-8 (Scattered Sites) 


No vacancies are reported in any of the 
scattered sites. 


MICH 58-9 (Home Buyers) 


All of the units are now full. 


MICH 58-10 South Washington Park 


There are no vacancies presently re- 
ported at this project. 


MICH 58-11 (Proposed 100 units of Turn- 
key housing) 


The Director reported that 19 packets of 
material have been picked up by interested 
developers who plan to submit proposals in 
the building of 48 units of single and/or 
two-family units and 52 units of two-bed- 
room housing built on sites of not more 
than 3 acres. Commissioner Sliker_ in- 
formed the Commission that it had not been 
made aware that the unit to be built in 
MICH 68-11 were to be located in Ward 2. 


REPORT OF COMMUNITY SERVICES 
MANAGER 


Clearing operations in conjunction with 
the Salvation Army have been routed 
through the housing office for the residents 
of public housing. Sweaters have been pro- 
vided by Father John. These have been 
picked up and delivered by our Community 
Services Aides. The Elks and the Olds 
Engineers have been provided with a cloth- 
ing list of needy persons living in public 
housing. 


V REPORT OF THE PRESIDENT 
The President had no report to give. 


VI REPORT OF COMMITTEES 


Commissioner Clapp, the Chairman of the 
Personnel Committee, presented a flow chart 
to the Commission which showed the lines 
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of authority and cooperative relationship 
within the staff. Commissioner Clapp ex- 
plained that the responsibility of personnel 
for the project was divided into two basic 
parts. The north zone included the area 
north of I-496 and was under Mrs. Louise 
Smith, as District Manager and the south 
zone which included all of the area south 
of I-496 was under Mr. Charles Gallagher 
as District Manager. Under the original 
arrangement, Mr. Mel McCorkle was a 
Project Manager Aide working under Mrs. 
Louise Smith and Mr. Johnnie Davis was 
a Project Manager Aide working under Mr. 
Charles Gallagher. Commissioner Clapp 
pointed out that the above arrangement did 
not work well because of the inability to 
place responsibility for the management of 
a project. Further than this, Commissioner 
Clapp stated that the original intent of a 
Project Manager’s Aide position was to 
train future Project Managers. Commis- 
sioner Clapp further stated that the De- 
partment of Housing and Urban Develop- 
ment through the Detroit area office has 
authorized the changing of the level of Mr. 
Mel McCorkle and Mr. Johnnie Davis to 
a Project Manager status. 


Other changes that were suggested by the 
Personnel Committee involved the changing 
of the classification of Betty Lyons, Assign- 
pent Manager, from a II level to a II-B 
level. 


The receptionist’s position for some 6 
months has been filled with various Man- 
power personnel which is neither wise nor 
economical. Therefore, the Committee con- 
curs with the Management Section of the 
area office in Detroit in establishing a recep- 
tionist’s position at a I level. 


Commissioner Clapp indicated that there 
were 3 basic divisions of authority under 
the Director, 


1) The Administrative Assistant, Mr. James 
Schultz is responsible for the manage- 
ment of the main office. 


2) Mrs. Pat Winans, Coordinator of Social 
Servies, is responsible for the employ- 
ees hired to assist her in the delivery 
of social services to residents in public 
housing. The above personnel under the 
Coordination of Social Services is funded 
through Ransom Fidelity, Michigan Re- 
gional Medical, and HUD. 


8) The third area involves the 4 managers 
of the projects and the building engi- 
neer of the South Washington Park 
Highrise. 


The aforementioned personnel will be di- 
rectly responsible to the Director. However, 
there is a cooperative relationship between 
the managers and building engineer, and 
Mr, James Schultz, Administrative Assist- 
ant and Pat Winans, the Coordinator of 
Social Services, 


Commissioner Clapp reported that con- 
sideration would be given, later in the meet- 
ing, to Resolution 210 which covered the 
aforementioned personnel changes. Com- 
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missioner Sliker inquired as to what the 
classification would be for the engineer who 
would be hired at the Ionia-Seymour site. 
The Director informed the Commission that 
it would be a IV-B classification comparable 
to the building engineer’s classification at 
South Washington Park. 


There was some concern on the part of 
the Commission as to what would happen 
to the 6 employees presently funded by out- 
side agencies working in the field of delivery 
of community services to public housing 
residents. Commissioner Clapp mentioned 
that hopefully the services would be so nec- 
essary to the functioning of the total hous- 
ing program that they would be funded in 
some fashion not presently known to the 
Commission. The Director is to revise the 
flow chart and make it conform to the 
suggestions of the Personnel Committee 
and/or Commission. The above flow chart 
is to be sent to each of the commissioners 
for their perusal. 


VIL UNFINISHED BUSINESS 


Mr. Mike Harrold of the Planning De- 
partment, informed the Commission that 
the 3 lots originally intended for building 
sites on Stabler Street would not be avail- 
able in their original form. Mr. Harrold 
reported that Denver Street will possibly 
be extended to Stabler Street, thus eliminat- 
ing 2 of the above proposed sites. Com- 
missioner Sliker inquired as to what the 
housing director had done about keeping 
these sites. The Director reported that it 
had not been decided whether there would 
be one, two, or three sites at the above 
location. Furthermore, until there is a de- 
cision as to the number of building sites, 
the cost feasibility could not be determined, 
The Director reported that the builder, 
Geert Mulder and Sons, Inc., was sending 
a letter to the mayor pro tem in regards 
to this matter, After some discussion by 
Commissioner Sliker and the other Commis- 
sion members, the Director was asked to 
review the new building and zoning code. 
The basic concern of the Commission was 
that these new codes not put a hardship on 
the building of future public housing. 


The Director had sent a Christmas com- 
munication to each of the residents present- 
ly living in public housing. This commu- 
nication was as follows: 


“At this special time of the year, the 
Lansing Housing Commission and the staff 
of the Housing Office extends a very special 
greeting.” 


Commissioner Sliker expressed concern 
that the Director included the Lansing 
Housing Commission in this greeting with- 
out the official action of the Lansing Hous- 
ing Commission. The Commission finally 
concured that perhaps it would have been 
wiser for the Director to have consulted the 
Commission before such a greeting or any 
other such use of the name of the Lansing 
Housing Commission is used. Commissioner 
Clapp suggested that perhaps next year the 
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hristmas message sent to the residents be 
nm a card form and sent to individual 
nants, 


Ill NEW BUSINESS 


The Resolution 210 was presented to the 
ommission. This resolution involved the 
hhanges recommended by the Personnel 
ommittee in the upgrading of 2 Project 
anager Aides, 1 Assignment Manager, 
nd the establishing of a receptionist posi- 
ion within the housing office staff. 


RESOLUTION 210 


Whereas the Director is responsible for an 

fficient and economical management of the 
ffairs related to the Housing Commission, 
nd 


Whereas the following classifications need 

o be changed or established in order to 
ake the compensation of specific employees 
qual to other employees engaged in the 
ame work, and 


Whereas the use of employees hired on a 
temporary basis through Manpower and 
others is not economical or practical, and 


Whereas the Department of Housing and 
(Urban Development Area Office of Detroit 
ad concurred in the following classifica- 
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tions and budget changes and authorize the 
same: 


Let It Be Resolved that the two positions 
entitled Project Manager Aide with a pres- 
ent salary of $6,932 be raised to the classi- 
fication of Project Manager IV B with a 
starting salary of $8,393. 


Let It Further Be Resolved that Assign- 
ment Manager Position II with a salary of 
$6,473 per year be raised to a II A level 
with a starting salary of $6,640 per year 
and a Receptionist Position now manned 
by employees on a temporary basis become 
@ permanent I position with a starting 
salary of $5,304 per year. 


The Director is hereby authorized to es- 
tablish the above classification in the City 
of Lansing Classification and Compensation 
Plan, and instruct the Personnel Director 
and the Pay Roll Department of the same. 


Commissioner Clapp moved that the ac- 
ceptance of Resolution 210 be adopted and 
Commissioner Hagerty seconded it. (4 ayes 
and no nayes). 

The meeting was adjourned at 3:15 P.M. 

Respectfully submitted, 


MARCEL B. ELLIOTT, 
Director. 
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